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EEPORT 


OF    THE 


CHIEF  COMMISSIONER  OF  LANDS  AND  WORKS. 

1907-08. 


To  His  Honour  James  Dunsmuir, 

Lieutenant-Governor  of  the  Province  of  British  Columbia. 

May  it  please  Your  Honour  : 

Herewith  I  beg  respectfully  to  submit  the  Annual  Report  of  my  Department  for  the 
fiscal  year  1907-08,  in  compliance  with  the  provisions  of  the  Public  Works  Act. 

FRED'K  J.  FULTON, 

Chief  Commissioner  of  Lands  and  Works. 

Lands  and  Works  Department, 

Victoria,  B.  C,  January,  1909. 


Digitized  by  the  Internet  Archive 

in  2010  with  funding  from 

University  of  British  Columbia  Library 


http://www.archive.org/details/reportofchiefcom190708brit 
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PUBLIC    WORKS    REPORT. 


SUMMARY. 


Correspondence: — Letters  received,  7,125,  and  7,360  folios  of  letters  outwards.     Vouchers 
approved  and  passed,  7,707. 

The  work  carried  on  in  the  several  Electoral  Districts  during  the  fiscal  year  ending  the 
30th  June,  1908,  is  described  as  follows  : — 

Alberni  District,  East. 


Cleared  2|  acres. 
Grubbed  1  acre. 

Graded  17,689  lineal  feet,  average  width  10  feet. 
Ditched  5,717  lineal  feet. 

Gravelled  12,633  lineal  feet,  10  feet  wide,  6  inches  deep. 
Cribbed  16  feet,  4  feet  wide,  6  feet  high. 
Cleaned  out  ditches  12,687  lineal  feet. 

Thirty-one  new  culverts  from  20  feet  to  12  feet  long  and  4  feet  wide. 
Filled  in  1,403  cubic  yards. 

Seven  bridges  built  from  14  to  54  feet  long  and  12  to  16  feet  wide. 
Corduroyed  270  lineal  feet,  12  feet  wide. 
Macadamised  1,000  lineal  feet,  8  feet  wide,  6  inches  deep. 
Stoned  400  lineal  feet,  8  feet  wide,  6  inches  deep. 
Brush  cut  alongside  roads  and  trails  for  35  miles. 
Ten  bridges  repaired  and  improved. 
Built  new  T  to  Beaver  Creek  wharf,  40  feet  by  70  feet. 
Repaired  and  replanked  Van  Anda  wharf. 

In  addition  general  repairs  were  made  to  existing  roads,  trails,  bridges,  culverts, 
ditches,  etc. 

Alberni   District,   West. 

Clearing  27  acres. 

Grubbing  4|^  acres. 

Gravelling  33,720  lineal  feet,  6  to  14  feet  wide,  6  inches  deep. 

Grading  7,850  lineal  feet,  3  to  66  feet  wide. 

Filling  3,849  cubic  yards. 

Excavating  480  cubic  yards. 

Ditching  11,290  lineal  feet. 

Twenty-three  new  culverts  built. 

Cribbing  1,680  feet,  2  feet  by  10  feet. 

Cleaning  ditches  18,000  feet. 

Corduroying  5,396  lineal  feet,  4  to  12  feet  wide. 

New  trails  made  4,300  feet  by  6  feet  wide. 

In  addition,  general  repairs  were  made  on  all  existing  roads,  streets,  trails  and  bridges, 
and  many  large  windfalls  cut  out.  Also  1,100  feet  of  2-inch  planking  put  in  on  Kennedy 
Lake  trail. 

Nine  new  bridges,  18  to  200  feet  long  and  4  to  16  feet  wide. 

Repairing  wharf,  putting  in  80  new  piles. 


H  6  Public  Works  Report  (1907-08).  1909 


Atlin  District. 

Atlin  Division. 

Clearing  26  acres. 

Grading  14,560  lineal  feet. 

Ditching  700  lineal  feet. 

Culverts,  41 

The  largest  proportion  of  the  work  done  was  in  general  repairs  and  improvement  of 
existing  streets,  roads  and  trails,  including  gravelling,  grading,  grubbing,  cutting  down  hills, 
clearing  windfalls,  draining,  ditching,  removing  rocks,  cutting  ice,  repairing  sidewalks,  and 
flagging  winter  trail. 

Telegraph  Creek  Division. 

Clearing  8^  acres. 

Grading  1,590  lineal  feet,  4  feet  wide. 

Gravelling  75  feet,  8  feet  wide,  6  inches  deep. 

Cribbing  271  feet  long,  average  width  5  feet,  from  3  feet  to  11  feet  high. 

Excavating  earth  987^  cubic  yards. 

Filling  953  cubic  yards. 

McDame  Creek  Trail : — 18  miles  widened  and  improved;  windfalls  cut  and  removed  for 
28  miles;  bridge  and  corduroy  repaired  at  10-Mile  Creek. 

Thibert  Creek  Trail : — General  repairs  7  miles ;  corduroying  96  feet  by  5  feet. 

Trail  along  Dease  Lake  shore : — Fallen  trees  cut  out  for  30  miles. 

Glenora  Waggon  Road : — Two  new  bridges,  40  feet  and  70  feet  long  by  10  feet  wide. 

Telegraph  Creek  : — One  new  bridge  70  feet  by  1  5  feet. 

Dease  Lake  Trail : — Two  new  bridges,  14  and  15  feet  long  by  6  feet  wide. 

General  repairs  and  improvements  on  roads,  streets,  trails,  bridges  and  culverts,  including 
removal  of  snow  and  ice  when  necessary. 

Tahltan  River  Bridge  re-built;  131  feet  long  by  9|  feet  wide. 

Cariboo  District. 

Cleared  238f  acres. 
Grubbed  5|  acres. 

Graded  128,500  lineal  feet,  12  feet  wide. 
Ditched  58,382  lineal  feet. 
Corduroyed  585  feet  in  length,  10  feet  wide. 
Cribbing  6,686  feet  long,  8  feet  high. 
Excavated  earth  295  cubic  yards. 
Excavated  rock  273  cubic  yards. 
Filled  in  5,032  cubic  yards. 

Gravelled  34,131  lineal  feet,  12  feet  wide,  10  inches  deep. 
125  new  culverts,  averaging  20  feet  long  by  4  feet  wide  and  3  feet  deep. 
Twenty-eight  new  bridges,  from  210  feet  to  20  feet  long  and  18  feet  to  16  feet  wide. 
Brush  mattress  loaded  with  rocks,  969  lineal  feet. 

Brush  mattresses  replaced  and  logs  laid  to  protect  river  banks  where  required. 
Log  jams  removed. 

Bridges  and  culverts  repaired  and  replaced  when  necessary. 

General  repairs  and  improvements  on  all  existing  roads  and  trails,  including  removal  of 
rock  slides  and  fallen  trees;  cutting  back  brush;  filling  up  holes,  etc.,  etc. 


CiiiLLiwiiACK  District. 


Cleared  16i  acres. 


Grubbed  4^  acres. 
Graded  7,660  lineal  feet,  10  feet  to  16  feet  wide. 
Excavated  18,747i  cubic  yards. 
Filled  in  2,660  cubic  yards. 

Gravelled  4,280  lineal  feet,  6  feet  wide,  6  inches  thick. 
Five  new  bridges  built  from  20  feet  to  120  feet  long  and  16  feet  wide. 
Cut  brush  on  both  sides  of  road  for  5  miles,  12  feet  wide. 

General  repairs  on  all  roads  and  trails;    rock   slides   and   fallen   timber   removed;    holes 
filled  in,  etc.,  etc. 

Bridges  and  culverts  repaired  and  re-covered  where  necessary. 
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Columbia  District — North-East  Kootenay. 

Existing  roads  and  trails  brushed  out,  turnpiked,  gravelled  and  graded  where  required ; 
ditches  cleaned  and  holes  filled  in. 

Bridges  and  culverts  repaired  and  replaced  where  necessary. 

Five  new  bridges  built,  total  length  708  feet,  and  approaches. 

Crib  protection  and  1,330  feet  of  4-foot  sidewalk  built,  Wilmer-Foster  road. 

Renewed  floating  bridge,  Wilmer  Landing. 

Completed  4  miles  of  heavy  new  road,  Salmon  River  Landing. 

CoMox  District. 

Clearing  25|  acres. 

Gravelling  33,855  lineal  feet. 

Grading  40,170  lineal  feet. 

Ditching  10,120  lineal  feet. 

Cribbing  1,074  lineal  feet,  4  feet  high. 

Filling  4,500  cubic  yards. 

Corduroying  1,520  lineal  feet,  8  feet  wide. 

Excavating  rock,  1,200  cubic  yards. 

Excavating  earth,  300  cubic  yards. 

One  hundred  and  fifty  miles  of  existing  roads  and  trails  were  turnpiked,  gravelled, 
brushed  out,  ditched,  and  holes  filled  where  required. 

l^y,  Five  and  a  quarter  miles  of  new  roads  and  trails  were  cleared   and  made,  from  30  feet 
to  10  feet  wide. 

Forty-six  new  culverts  were  put  in;  ten  new  bridges  were  built  from  16  feet  to  172  feet 
in  length. 

New  sidewalk  at  Courtenay  built,  225  feet  long  by  5  feet  wide. 

Bridges  and  culverts  were  repaired  where  required,  and  some  fencing  put  up. 

The  following  wharves  were  repaired  and  improved  : — Comox,  Denman  Island  wharf, 
Lund  wharf.  Read  Island  wharf,  Shoal  Bay  floating  wharf  ;  Whaletown  wharf,  Cortes  Island. 

CowicHAN  District. 
Graded  20,619  lineal  feet. 
Gravelled  22,710  lineal  feet. 
Cleared  6|  acres. 
Ditches,  16,852  lineal  feet. 
58  new  culverts  put  in. 
Cribbing,  386  feet  in  length. 
Grubbed  1^  acres. 

Corduroyed  18  feet  long  by  14  feet  wide. 
Excavated  926  cubic  yards. 
Filled  in  1,077  cubic  yards. 
Stoned  9,351  lineal  feet. 
Fencing  1,980  lineal  feet. 
New  bridge,  76  feet  long  by  16  feet  wide. 

Nine  bridges  repaired  and  painted  and  planked  where  necessary. 

Ditches  cleaned,  brush  cut,  holes  filled  in  and  other  necessary  repairs  made  where  required 
in  all  existing  roads  and  trails. 
Cowichan  wharf  repaired. 

Somenos  Creek  cleaned  out  and  overhanging  brush  and  trees  cut  down. 
Logs  removed  and  burnt  for  one-quarter  of  a  mile. 

Cranbrook  District. 

All  roads,  trails,  bridges  and  culverts  were  cleared,  repaired,  holes  filled  up,  fallen  timber 
removed,  and  generally  improved  where  necessary. 

Ramps  and  washouts  cleaned  out  and  repaired.  1,300  feet  of  new  roads  made.  Ten 
miles  of  new  roads  made  to  Cemetery  and  Hospital  Creek. 

Ramp  built  2,800  feet  long  by  9  feet  wide.  One  new  Howe  truss  bridge  across  Bull 
River.     One  Howe  truss  span,  103  feet,  with  80-foot  trestle  approach. 

Three  new  bridges  built,  from  90  feet  to  20  feet  loug  and  from  18  feet  to  10  feet  wide. 

Provincial  buildings  at  Cranbrook  completed  and  grounds  sown  and  fenced. 


H  8  Public  Works  Report  (1907-08).  1909 


Delta    District. 
Graded  3,645  lineal  feet. 
Grubbed  ^  an  acre. 
Cribbed  352  lineal  feet,  3  feet  high. 
Corduroyed  589  lineal  feet,  12  feet  wide. 
Ditched  562  lineal  feet. 

Gravelled  2,196  lineal  feet,  9  feet  wide,  1  foot  deep. 
Cleared  12  acres. 

Six  culverts,  1-1  feet  long,  3  feet  wide,  3  feet  deep. 

Road  covered  with  excavated  hardpan  6,600  lineal  feet,  8  feet  wide,  14  inches  deep. 
Overhanging  trees  and  brush  cut  back. 
General  repairs  on  roads,  bridges,  and  culverts  made  where  necessary. 

Dewdney  District. 

Gravelled  29,261  lineal  feet,  6  feet  to  15  feet  wide,  1  foot  deep. 

Cleared  21  acres. 

Grubbed  6|  acres. 

Excavated  15,185  cubic  yards. 

Blasted  3,279  feet  by  30  feet  wide. 

Filled  in  24,837^  cubic  yards. 

Ditched  42,785  lineal  feet,  from  18  feet  to  4  feet  wide,  and  4  feet  to  2  feet  deep. 

Graded  16,215  lineal  feet,  from  25  feet  to  10  feet  wide. 

Cribbing  1,335  feet  long,  30  feet  to  11  feet  wide,  and  20  feet  to  10  feet  high. 

Thirty-nine  culverts  put  in,  24  feet  to  60  feet  long,  12  feet  to  3  feet  wide,  and  3  feet  deep. 

Twelve  bridges  built,  from  14  to  440  feet  long,  and  from  5  feet  to  16  feet  wide. 

One  bridge,  388  feet  long,  with  230  feet  of  approaches  across  Hicks  Creek,  Whonnock. 

Wire  fencing,  4,200  feet,  five  strands  wire  and  board  on  top. 

Corduroyed  1,501  feet,  from  12  feet  to  26  feet  wide. 

Sidewalks,  1,325  lineal  feet,  3  feet  wide. 

Bridges  repaired  and  strengthened '.  new  planking  laid  where  required  ;  roads  and  bolts 
tightened,  etc. 

General  repairs  on  all  existing  roads  and  streets. 

Brush  cut  back,  logs  removed,  holes  filled  up,  etc. 

Hicks  Creek  dammed  and  new  channel  cut  70  feet  long,  8  feet  wide  and  3  feet  deep. 

Wharf,  Bonson's  Landing,  repaired  and  replanked. 

Cut  dredged  out  on  Pitt  meadows,  for  drainage,  6,000  feet  long,  18  feet  wide  and  5  feet 
deep. 

The  following  work  was  done  on  Pitt  River  Ferry  : — East  slip  and  approach,  285  feet  by 
33  feet  by  20  feet,  with  freight  shed  36  feet  by  20  feet.  West  slip  and  approach,  418  feet  by 
33  feet  by  20  feet.  Ferryman's  house,  120  feet  by  16  feet.  Decked  scow,  fitted  with  apron.«, 
10  feet  long  and  12  horse-power  gasoline  engine  and  steel  cable. 

EsQUiMALT  District. 

Clearing  12|  acres. 

Grubbing  2  acres. 

Grading  126,987  lineal  feet,  from  10  feet  to  26  feet  wide. 

Excavating  rock  212  cubic  yards. 

Excavating  earth  1,164  cuVjic  yards. 

Filling  3,311  cuVjic  yards. 

Macadamising  2,180  lineal  feet,  10  feet  to  18  feet  wide,  8  inches  deep. 

Gravelling  11,484  lineal  feet,  6  feet  to  20  feet  wide,  6  inches  deep. 

Culverts,  46  wooden,  14  feet  to  20  feet  long. 

Culverts,  16  pipe,  18  feet  to  30  feet  long,  8  inches  to  20  in.  diameter. 

Ditching,  12,859  lineal  feet,  2  feet  wi<le  and  2  feet  deep. 

Ditclies  cleaned  out,  20,610  lineal  feet,  2  feet  wide  and  2  feet  deep. 

Cribbing  180  lineal  feet,  2  feet  high,  3  feet  wide. 

Bridge.s,  10,  totalling  1,006  lineal  feet,  from  8  feet  to  18  feet  wide. 

Sidewalk,  214  feet,  5  feet  wide. 
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Wire  fence,  1,050  lineal  feet,  6  strands  of  wire. 
New  road,  900  feet,  10  feet  to  15  feet  wide. 

General  improvements  and  repairs  were  also  carried  out  on  all  roads,  bridges,  trails,  side- 
walks, culverts,  etc. 

Fernie  District. 

Four  miles  of  Fernie-Michel  Road  cut  out  and  one  mile  gravelled. 
One  mile  of  Michel-North  Road  changed. 
Government  Court  House  grounds  cleared. 

New  plant  and  tools  for  District  furnished,  including  dynamite  caps  and  fuse. 
Also  general  repairs  on  all  roads,  trails,  bridges  and  culverts ;  brush  cut  back  and  fallen 
timber  and  rocks  removed. 

Grand  Forks  District. 

General  repairs  were  made  on  all  roads  in  district. 
Hardy  Bridge  west  end  pier  repaired  and  strengthened. 

Greenwood  District. 

Filling  7,651  cubic  yards. 

Clearing  three-quarters  of  an  acre. 

Grading  8,240  lineal  feet,  average  width  12  feet. 

Ditching  34,900  lineal  feet. 

Gravelling  5,805  lineal  feet,  average  width  12  feet,  thickness  6  inches. 

Grubbing  ^  of  an  acre. 

Thirteen  culverts,  from  10  feet  to  18  feet  long  and  from  2  feet  to  3  feet  deep. 

Excavating  rock  60  cubic  yards. 

II  earth  4,600  cubic  yards. 

Stoned  19,840  lineal  feet. 
New  roads  made,  12,200  lineal  feet. 
Total  length  of  roads  is  114|  miles,  and  trails  24  miles. 
Four  bridges,  from  14  feet  to  30  feet  long  and  12  feet  to  26  feet  wide. 
General    repairs  and  impronements  were  made  on  all  existing    roads  and  trails  where 
required  ;  bridges  and  culverts  repaired  and  improved. 

Islands  District. 

Gravelling  18,905  lineal  feet. 

Ditching  12,690  lineal  feet,  from  1  foot  to  3  feet  deep,  10  feet  wide. 

Ditches  cleaned  out  22,170  lineal  feet. 

Grading  20,907  lineal  feet. 

Forty-seven  new  culverts. 

Five  bridges,  from  160  feet  to  15  feet  long,  and  16  to  12  feet  wide. 

Cribbing  180  lineal  feet,  4  feet  high. 

Filling  85  cubic  yards. 

In  addition,  there  were  about  16,000  feet  of  new  roads  built;  existing  roads,  trails, 
bridges  and  culverts  were  repaired  and  improved  ;  brush  cut  alongside  of  roads. 

Some  hills  cut  down  and  rock  blasted  out  on  roads  on  Galiano  Island  and  South  Pender 
Island. 

The  following  wharves  were  repaired  and  improved  : — Pier  Island  wharf,  Thetis  Island 
wharf,  Beaver  Point  wharf,  Port  Washington  wharf,  Retreat  Cove  wharf,  Ganges  Harbour 
wharf,  Gabriola  Island  wharf,  Vesuvius  Bay  wharf. 

Kamloops  District. 

Cleared  107^-  acres. 

Graded  175,200  lineal  feet,  10  feet  wide. 

Gravelled  99  lineal  feet,  8  feet  wide. 

Grubbed  38A  acres. 

Cribbed  636  lineal  feet  from  4  to  10  feet  wide  and  4  feet  high. 

Filled  in  546  cubic  yards. 
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Excavated  rock,  1,617  cubic  yards, 
ri  earth,  11,511  cubic  yards. 

Thirty-six  new  culverts  16  feet  long  and  from  4  to  8  feet  wide. 

Eleven  bridges  built  from  20  to  120  feet  long  and  from  10  to  16  feet  wide. 

General  repairs  made  on  all  roads,  trails,  bridges  and  culverts.  Rocks,  loose  stones,  mud- 
slides and  snow  removed  where  necessary. 

Four  new  scows,  stable,  waggon  shed  and  store-house  built. 

One  and  a  half  miles  of  new  road  made  to  improve  grade  on  Ducks  and  Grand  Prairie 
Roads. 

Kaslo  District. 

Cleared  42|  acres. 

Grubbed  4|  acres. 

Graded  41,450  lineal  feet. 

Corduroyed  300  lineal  feet,  12  feet  wide. 

Cribbed  40  feet  long  by  20  feet  wide  by  4  feet  high. 

New  bridges,  5  bridges  from  60  to  167  feet  long  and  from  12  to  14  feet  wide. 

Sidewalks  2,375  lineal  feet  in  length  by  6  feet  in  width. 

Gravelled  26,500  lineal  feet,  7  feet  wide  and  6  inches  deep. 

Repairs  to  Ainsworth  wharf  and  approach. 

Lardeau  River  protection  work,  78  piles  driven  from  2  to  12  inches  apart  and  chinked 
with  cedar. 

In  addition  general  repairs  were  made  to  all  existing  roads,  trails,  bridges  and  culverts. 
Brush  cut  where  required  and  rocks  and  logs  removed. 

LiLLooET  District. 

Eastern  Division. 

Cleared  67|  acres. 

Gravelled  37,107  lineal  feet.  10  to  15  feet  wide. 

Graded  113,185  lineal  feet,  4  feet  wide. 

Macadamised  4,099  lineal  feet,  8  feet  wide,  8  inches  deep. 

Excavated  2,01 3 J  cubic  yards. 

Thirty-one  new  culverts  built  from  20  to  24  feet  long  4  feet  wide. 

Sixteen  new  bridges  built  from  12  to  40  feet  long  and  from  14  to  16  feet  wide. 

Ditched  421  lineal  feet. 

Grubbed  H  acres. 

Cribbed  70" feet,  3  feet  high. 

Filled  in  288  cubic  yards. 

4,365  lineal  feet  of  new  road  made,  8  feet  wide. 

General  repairs  and  improvements  were  carried  out  on  all  existing  roads,  trails,  bridges 
and  culverts.  Rocks  and  roots  dug  out,  slides  cleared  and  washouts  filled  in,  fallen  timber 
and  loose  rocks  removed. 

Western  Division. 

General  repairs  and  improvements  were  made  on  289  miles  of  roads  and  150  miles  of  trails. 
Narrow  parts  of  roads  widened  and  wet  places  heavily  gravelled.  Bridges  and  culverts 
repaired  and  renewed  whei-e  necessary  and  ditches  cleaned  out. 

Three  new  bridges  were  built  from  45  to  200  feet  long  and  14  feet  wide. 

Nanaimo  City  District. 

Clearing  3|  acres. 

Grubbing  i  acre. 

Grading  5,170  lineal  feet,  6  feet  to  16  feet  wide. 

Cribbing  417  lineal  feet,  5  feet  high. 

Ditching  5,230  lineal  feet. 

Cleaning  out  ditclifs,  600  lineal  feet. 

Gravf:lling  21,155  lineal  feet,  8  feet  wide,  8  inches  to  4  inches  deep. 

Rip-rapnpg  78  lineal  feet  with  rock  and  Vjrush. 

Twenty -one  culverts  from  30  feet  to  8  feet  long  and  3  feet  to  1  foot  wide. 
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One  bridge  112  feet  long  by  6  feet  wide. 

Six  bridges  repaired ;  three  bridges  replaced  by  vitrified  pipe  and  filled  in. 

Filling  277  cubic  yards. 

Brushing  out. 

Slashing  6,168  lineal  feet. 

General  repairs  and  improvements  done  on  roads,  streets,  bridges,  culverts,  trails,  etc. 

Three  and  three-quarter  miles  of  road  brushed  out  on  both  sides. 

Nanaimo  cemetery  cleared ;  brush  cut  and  burnt  and  large  timber  cut  into  cordwood  ; 
seven  and  one-half  acres  stumped. 

Newcastle  District. 

Clearing  7  acres. 

Grubbing  5^  acres. 

Gravelling  27,573  lineal  feet. 

Ditching  30,944  lineal  feet. 

Ditches  cleaned  out  14,088  lineal  feet. 

Twenty -six  culverts,  28  feet  to  14  feet  long,  1  foot  to  4|  feet  wide,  and  1^  feet  deep. 

Grading  23,549  lineal  feet. 

Twelve  bridges  repaired. 

Excavated  28  cubic  yards. 

Filled  in  90J  cubic  yards. 

Corduroyed  262  lineal  feet,  9  feet  to  12  feet  wide. 

Rip-i'ap  with  rock,  24  lineal  feet,  8  feet  wide  by  6  feet  deep. 

Three  bridges  35  feet  to  12  feet  long,  14  feet  to  17  feet  wide. 

Cruising  out  and  locating  and  chaining  23^  miles  new  road. 

Kepairs  to  Ladysmith  wharf. 

General    repairs    and    improvements    were    carried   out    on    roads,  trails,    bridges,    etc., 
including  cutting  brush  for  several  miles  on  each  side  of  roads. 

Okanagan  District. 

Cleared  127  acres. 

Grubbed  49^  acres. 

Graded  326,955  lineal  feet. 

Ditched  15,624  lineal  feet. 

Corduroyed  2,419  lineal  feet. 

Cribbed  6,852  lineal  feet,  5  feet  to  12  feet  high. 

Excavated  earth  19,078  cubic  yards. 

Excavated  rock  855  cubic  yards. 

Filled  in  10,331  cubic  yards. 

Ninety-five  culverts  from  38  feet  to  12  feet  long  and  from  11  feet  to  2  feet  wide. 

Thirty-seven  bridges  from  150  feet  to  24  feet  long  and  14  feet  to  16  feet  wide. 

Gravelled  22,420  lineal  feet. 

Cleaned  creek  bed  151,800  feet. 

Cut  new  creek  bed,  Mission  Creek,  1,970  feet  long,  8  feet  wide  and  4  feet  deep. 

Put  in  1,800  lineal  feet  of  sidewalks,  4  feet  wide. 

Stoned  5,560  lineal  feet. 

Built  dam  100  feet  long,  8  feet  high,  4  feet  wide. 

Built  1 1  wharves. 

General  repairs  and  improvements  on  all  roads,  trails,  bridges,  culverts  and  wharves. 

Streams  cleaned  out  and  fallen  timber  and  rocks  removed  from  roads  and   trails ;  brush 
cut  back  where  necessary. 

Revelstoke  District. 

Grubbed  4  acres. 

Graded  11,880  lineal  feet. 

Ditched  1,380  lineal  feet. 

Excavated  earth  27  cubic  yards. 

Corduroyed  2,307  lineal  feet,  5  feet  wide. 

Cribbing  and  bridges  renewed  and  wet  places  heavily  gravelled  in  Fish  River  road. 

General  repairs  were  made  on  all  roads,  trails,  streets,  bridges,  cribbing,  and  culverts  in 
this  district. 

Four  miles  new  trail  made. 
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Richmond  District. 


Cleared  247|^  acres. 


Grubbed  180^  acres. 

Graded  150,237  lineal  feet  at  an  average  width  of  25  feet.  , 

Rough  graded  2,100  lineal  feet,  25  feet  wide. 

Ditched,  16,111  lineal  feet,  from  5  feet  to  2  feet  wide. 

Sidewalks,  2,172  lineal  feet,  3  feet  wide. 

Turnpiked  li  miles. 

Filled  in  57,698  cubic  yards  of  earth. 

Cribbing  35,122  lineal  feet,  average  height  4  feet. 

Excavated  53,862  cubic  yards  of  earth. 

Excavated  2,592  cubic  yards  of  hardpan. 

Excavated  50  cubic  yards  of  rock. 

Sixty-one  new  culverts  put  in,  from  43  feet  to  22  feet  long,  and  from  8  feet  to  2  feet  wide. 

Corduroyed  760  lineal  feet,  at  an  average  width  of  21  feet. 

New  waggon  road  made,  4,000  lineal  feet. 

Macadamised  8,514  lineal  feet. 

Ten  new  bridges  built,  from  240  feet  to  36  feet  long,  and  from  20  feet  to  7  feet  wide. 

Trail  widened  for  waggon  road  21,120  lineal  feet. 

Cleared,  grubbed  and  graded  round  Industrial  School  19  acres. 

The  following  wharves  were  repaired  and  improved  :  Gibson's  landing  wharf  ;  Squamish 
wharf.     New  wharf  built  on  Bowen  Island. 

Pipe  line  and  drain  cleared  and  improvements  made  round  Industrial  School  and  cot- 
tages ;  also  general  repairs  carried  out  in  existing  roads,  trails,  bridges,  culverts,  ditches  and 
sidewalks. 

SiMILKAMEEN    DISTRICT. 

Graded  about  11,190  lineal  feet  by  9  feet  wide. 

Cleared  about  3  acres. 

Cribbed  2,316  feet,  average  height  4^  feet. 

Gravelled  27,920  lineal  feet,  8  feet  wide. 

Excavated  earth  23,009  cubic  yards. 

Excavated  rock  3,016  cubic  yards. 

Turnpiked  3  miles. 

Five  new  bridges  built,  from  16  feet  to  20  feet  long,  by  12  feet  wide. 

About  15  miles  of  new  roads  built  and  3  miles  of  new  trail. 

General  repairs  and  improvements  were  carried  out  on  all  roads,  trails,  bridges,  and 
culverts,  including  cutting  down  hills,  removing  fallen  timber  and  loose  rocks,  filling  up  holes, 
turning  off  water,  etc.,  re-covering  and  renewing  bridges  and  culverts  where  required. 

Skeena  District. 

Bella  Coola  Division. 

New  road  made  2|  miles. 

New  trails  made  12  miles. 

New  bridge  built  over  Saloomtt  River. 

General  repairs  of  existing  roads,  ti-ails,  and  bridges. 

Slocan  District. 

Cleared  'j  of  an  acre. 

Graded  600  lineal  feet,  by  12  feet  wide. 

GruVjbed  600  lineal  feet  by  12  feet  wide. 

Ditched  300  lineal  feet  by  1  foot. 

Corduroyed  150  feet  long  by  42  feel  wide. 

Excavated  1,155  cubic  yards. 

3  culverts,  20  feet  long  by  1  foot  wide. 

CribVjing  144  feet  in  length,  8  feet  wide,  and  from  6  feet  to  12  feet  high. 

New  roads  made  10^^  miles. 

New  trail,  4,000  lineal  feet. 
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Sidewalks,  1,500  lineal  feet,  4  feet  wide. 

Ten  new  bridges  built,  from  305  feet  to  50  feet  in  length,  and  from  6  feet  to  12  feet  wide. 
In  addition  rocks,  mud-slides,  and  logs  were  removed  from  roads  and  trails,  and  general 
repairs  done  on  all  roads,  trails,  bridges,  and  culverts. 

Yale  District. 

Cleared  1^  acres. 

Graded  3,097  lineal  feet,  from  20  feet  to  4  feet  wide. 

Grubbed  |  of  an  acre. 

Ditched  590  lineal  feet. 

Corduroyed  72  lineal  feet,  8  feet  high. 

Gravelled  1,291  lineal  feet,  10  feet  wide. 

Cribbed  125  feet,  from  10  feet  to  4  feet  high. 

Filled  in  680  cubic  yards. 

Seventeen  new  culverts  put  in,  from  9  feet  to  14  feet  long,  and  from  3  feet  to  8  feet  wide. 

Excavated  201  cubic  yards. 

Turnpiked  2,844  lineal  feet,  20  feet  wide. 

Three  and  a  half  miles  of  new  roads  made. 

Five  new  bridges  built,  from  243  feet  to  14  feet  long,  and  14  feet  wide. 

General  repairs  were  made  on  all  roads,  trails,  bridges,  and  culverts,  including  cutting 
down  brush  on  sides  of  roads  and  trails;  removing  mud-slides,  rocks,  and  trees  where  required  ; 
cleaning  out  ditches  and  renewing  old  bridges  and  culverts. 

Rods  and  bolts  screwed  up  on  large  bridges  and  wood-work  kalsomined  and  iron  painted. 

liytton  Ferry,  on  Fraser  River,  operated  for  six  months. 

Ymir  District. 

Trail  Dunsion. 

Clearing  |  an  acre. 

Gravelling  1,350  lineal  feet,  8  feet  wide,  6  inches  deep. 

Ditching  4,200  lineal  feet. 

Cribbing,  143  feet  in  length,  from  6  feet  to  12  feet  wide,  and  from  3 J  feet  to  16  feet  high. 

Seven  new  culverts  were  put  in,  from  12  feet  to  24  feet  long,  and  averaging  3  feet  deep. 

In  addition,  general  repairs  were  made  on  all  roads  and  trails,  brush  cleared  and  over- 
hanging trees  cut  out;  holes  filled  in  where  necessary,  and  rocks  removed  and  bridges  and 
culverts  repaired  and  improved. 

Ymir  Division. 

Cleared  63|-  acres. 

Grubbed  21  acres. 

Graded  55,600  lineal  feet,  from  6  feet  to  30  feet  wide. 

Ditched  5,890  lineal  feet. 

Excavated  rock  18,006  cubic  yards. 

Excavated  earth,  14,358  cubic  yards. 

Forty-six  new  culverts  put  in,  from  10  feet  to  25  feet  long,  and  from  3  feet  to  12  feet 
wide. 

Fifty-two  new  bridges  built,  from  20  feet  to  294  feet  long,  and  from  12  feet  to  24  feet 
wide. 

Cribbing  210  feet  long  by  6  feet  high. 

Filled  in  1,538  cubic  yards. 

Gravelled  2,300  lineal  feet,  12  feet  wide. 

Corduroyed  2,035  lineal  feet,  8  feet  to  12  feet  wide. 

Stoned  13,200  lineal  feet,  12  feet  wide. 

Sidewalks  built,  1,420  lineal  feet,  4  feet  wide. 

One  barge,  30  feet  long,  12  feet  wide,  and  3  feet  deep,  built  for  Kootenay  reclamation 
farm  ferry. 

General  repairs  and  improvements  were  also  carried  out  on  all  existing  roads,  trails, 
bridges  and  cnlverts.     Brush  cut  out  alongside  roads  where  required. 
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Westminster  Railway  and  Traffic  Bridge. 

Graded  384  lineal  feet,  12  feet  wide. 

Built  90  feet  of  sidewalks,  9  feet  wide. 

Built  platform  on  line  of  B.  C.  E.  Railway,  90  feet  long  by  9  feet  wide. 

Built  Station  House,  20  feet  by  9  feet,  by  1 1  feet  high. 

200  cubic  yards  of  slide  removed  from  approach. 

Ditched  200  feet. 

Gravelled  66  feet  12  feet  wide,  1  foot  deep. 

Replanked  south  approach  2,045  feet,  14  feet  wide,  with  3-inch  boards. 


Statement  of  Road  Machinery,  Plant,  Etc.,  on  hand  June  30th,  1908. 


District. 
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^A^ORKS    AND    BUILDINGS. 


Repairs  to  Capitol  Buildings.     (Vote  102 — ^4,000.) 

Expenditure,  $4,552.82.  Overhauling  roof;  altering  water  service  and  installing  gas  in 
Printing  Department ;  kalsomining  and  painting  stairways  and  entrance  to  Legislature ; 
general  repairs  and  improvements  to  various  offices  throughout  the  building. 

Repairs  to  Government  Buildings  throughout  the  Province.     (Vote  103 — $5,000.) 

Expenditure,  $5,247.07,  on  the  following  buildings: — Alberni,  Atlin,  Barkerville,  Camborne, 
Clinton,  Cumberland,  Cranbrook,  Duncan,  Fairview,  Fernie,  Greenwood,  Golden,  Hazelton, 
Jedway,  Kamloops,  Midway,  Nanaimo,  Nelson,  New  Denver,  New  Westminster,  Nicola, 
150-Mile  House,  Port  Simpson,  Princeton,  Quesnel  Forks,  Revelstoke,  Richfield,  Rossland, 
Trout  Lake,  Telegraph  Creek,  Vernon,  Victoria,  Yale. 

Public  Hospital  for  the  Insane.     (Vote  104 — $36,000.) 

Expenditure,  $36,207.36.  At  New  Westminster  additional  stories  to  Wards  C  and  E; 
purchase  of  logging  engine,  one  team  of  horses,  three  cows,  stores  for  carpenter  and  plumber ; 
general  repairs  to  main  building  at  Colony  Farm,  and  building  new  lavatory  at  the  Vernon 
branch. 

Provincial  Home,  Kamloops.     (Vote  105 — $8,500.) 

Expenditure,  $5,186.33.  Connecting  the  building  with  City  sewer;  overhauling  plumbing, 
tiling  floors  in  lavatory,  completion  of  the  kitchen,  addition  to  buildings,  general  repairs  to 
building  and  purchase  of  furniture. 

Furniture  for  Government  Offices  throughout  the  Province.     (Vote  107 — $6,000.) 

Expenditure,  $8,150.39  for  the  following  offices: — Alberni,  Ashcroft,  Atlin,  Barkerville, 
Cranbrook,  Creston,  Fairview,  Fernie,  Ganges  Harbour,  Golden,  Grand  Forks,  Hazelton, 
Hedley,  Jedway,  Kamloops,  Kaslo,  Nelson,  New  Westminster,  Nicola,  Penticton,  Princeton, 
Port  Simpson,  Quesnel  Forks,  Revelstoke,  Vancouver,  Vernon,  Victoria,  Yale. 

Improvement  to  Government  Grounds,  Victoria.     (Vote  108 — $4,000.) 

Expenditure,  $3,493.08.  Building  fence  at  south-east  corner  ;  purchase  of  shrubs,  plants, 
etc.;  general  care  of  grounds. 

Improvement  to  Government  Reserves.     (Vote  109 — $3,000.) 

Expenditure,  $3,003.43  at  the  following  points  : — Ashcroft,  Camborne,  Central  Park, 
Clinton,'  Cranbrook,  Golden,  Greenwood,  Kamloops,  Kaslo,  Lansdowne  Avenue,  Vancouver 
City,  Nanaimo,  New  Westminster,  Port  Simpson,  Revelstoke,  Rossland,  Trout  Lake,  Vernon. 

Court  House,  Nelson.     (Vote  110— $59,000.) 

Expenditure,  $48,585.56.  Payment  of  progress  estimates  and  salary  of  Clerk  of  Works. 
It  is  expected  the  building  will  be  completed  in  three  or  four  months. 

Court  House,  Vancouver  (new).     (Vote  111— $114,000.) 

Expenditure,  $114,211.76.  An  agreement  has  been  entered  into  with  Messrs.  McDonald, 
Wilson  and  Snider  to  erect  this  building  on  the  block  bounded  by  Georgia,  Hornb3'^,  Howe 
and  Robson  streets,  to  be  completed  August,  1909.  A  contract  has  also  been  arranged  with 
Messrs.  Barr  &,  Anderson  to  instal  a  heating  and  ventilating  system.  The  expenditure  includes 
the  payment  of  progress  estimates,  Architect's  fees,  salary  of  Clerk  of  Works  and  the  providing 
of  temporary  quarters  for  the  Provincial  Timber  Inspector. 
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CouRi  House,  Vancouver.     (Vote  112 — $1,500.) 

Expenditure,  $1,497.61.     Repairs  to  building  and  general  care  of  the  grounds,  etc. 

Court  House,  Kamloops.     (Vote  113— $20,000.) 

Expenditure,  $21,106.80.  A  contract  was  awarded  to  Messrs.  Broley  &  Martin  to  erect 
a  building,  comprising  Court  Room  and  rooms  connected  thereto.  Government  Offices  and  a 
Land  Registry  Office.  Also  an  agreement  was  entered  into  with  Mr.  H.  Shotton  to  instal  a 
heating  system.  The  expenditure  includes  the  payment  of  progress  estimates  and  the  salary 
of  Clerk  of  Works. 

Offices,  Cranbrook.     (Vote  114— $8,000.) 

Expenditure,  $8,326.12,  representing  final  payment  of  contribution  by  the  Government 
and  Architect's  fees. 

Offices,  Ferxie.     (Vote  115— $20,000.) 

Expenditure,  $26,359.58.     Completion  of  building. 

Industrial  School,  Vancouver.     (Vote  116 — $36,000.) 

Expenditure,  835,992.88.  A  contract  was  awarded  to  Mr.  J.  A.  Pelkey  for  additions  to 
the  building,  comprising  day  and  school  room,  reception  room,  dining  room,  library,  sick  ward, 
dormitory,  laundry,  gymnasium,  and  Warden's  cottage.  Arrangements  were  made  with  Mr. 
J.  B.  Whipple  for  the  erection  of  two  cottages  for  the  gardener  and  cook  and  repainting  of  the 
main  building.  Other  expenditures  include  the  re-laying  of  drains,  draining  and  cleaning  of 
reservoir,  building  of  fences  for  cottages,  clearing  of  grounds,  and  architect's  fees. 

Gaols  and  Lock-ups  throughout  the  Province.     (Vote  117 — $8,000.) 

Expenditure  $8,024.42,  on  the  buildings  at  the  following  places  : — Alert  Bay,  Atlin,  Cam- 
borne, Chemainus,  Enderby,  Field  (new),  Fort  Steele,  Golden,  Grand  Forks,  Hedley,  Hosmer, 
Jedway  (new),  Kamloops,  Kelowna,  Ladysmith,  Midway,  Moyie,  New  Westminster,  Nelson. 
150-Mile  House,  Osoyoos,  Port  Simpson,  Prince  Rupert,  Revelstoke,  Vernon,  Victoria, 
Waidner,  Yale. 

Public  Schools  throughout  the  Province.     (Vote  118— $80,000.) 

Expenditure  $80,045.97,  on  the  following  : — Annieville,  one  room,  large  ;  Clayburn,  one 
room,  large  ;  Coldstream,  one  room,  large  ;  East  Chilliwack,  one  room,  large ;  East  Salmon 
Arm,  four  rooms ;  Garnet  Valley,  one  room,  small  ;  Hume,  completion  ;  Lynn  \^alley,  one 
room,  large  ;  Mission  Creek,  one  room,  large  ;  Naramata,  purchase  of  site  ;  North  Canoe 
Creek,  one  room,  large;  Notch  Hill,  one  room,  large;  Peachland,  four  rooms  ;  Penticton,  com- 
pletion, including  heating  ;  Princeton,  two  rooms  ;  Richmond,  one  room,  small ;  Webster's 
Corners,  one  room,  small ;  Whonnock,  one  room,  large  ;  Wycliffe,  one  room,  large. 

Government  grants  were  made  to  the  following  : — City  of  Enderby,  City  of  Grand  Forks, 
Delta  Municipality,  South  Vancouver  Municipality,  Richmond  Municipality,  Lake  View 
(Burnaby  Municipality.) 

General  repairs  to  other  buildings,  and  purchase  of  scl)ool  desks. 

Provincial  Normal  School,  Vancouver.     (Vote  119,  $40,000.) 

Expenditure,  $6,180.80.  Clearing  site,  erection  of  temporary  buildings,  architect's  fees 
and  salary  of  Clerk  of  Works. 

Government  House,  Victoria.     (Vote  120,  $4,600.) 

Expenditure,  $5,344.12.  Changing  Lodge  into  residence  for  Private  Secretary  ;  general 
repairs,  furnishings,  fuel  and  light. 
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BRIDGES     THROUGHOUT     THE     PROVINCE. 


New  structures,  unless  there  is  a  special  vote  therefor,  renewals  and  all  repairs  costing 
over  $50,  are  usually  charged  to  this  vote,  and  those  costing  under  and  up  to  $50  are  generally 
charged  to  the  district  vote, 

Alberni  District. 

Repairs  were  made  on  the  following  bridges  : — Dry  Creek,  Stirling,  Granby,  McKenzie 
•and  Roger  Creek. 

Atlin  District. 

Repairs  were  made  on  Tahltan  Bridge. 

Cariboo  District. 

Repairs  were  made  in  the  approach  to  the  Chilcotin  Bridge. 
The  Hanceville  Bridge  over  the  Chilcotin  River  was  repaired. 
Williams  Creek  Bridge  on  the  Antler  Road  was  repaired. 

Two  spans  of  103  feet  each  were  erected  ovei-  the  Eraser  near  the  mouth  of  Quesnel 
River,  from  plans  furnished  by  the  Department.     Work  performed  by  day  labour. 

Columbia  District. 

Wait-a-Bit  Bridge  was  repaired. 

Horse  Thief  Creek  Bridge  was  repaired  and  river  bank  protection  built. 

Repairs  were  made  in  the  Spillimachene  Bridge,  Carbonate  Bridge,  North  Fork  Spillima- 
chene  Bridge,  Cummins  Creek  Bridge,  Athalmer  Bridge,  Shuswap  Creek  Bridge,  Canal  Flat 
Bridge,  and  cribbing  built  at  Washout  Creek  Bi-idge. 

The  bridges  situated  in  Yoho  Park  are  being  kept  in  repair  by  the  Dominion  Government. 

CowiCHAN  District. 

Repairs  were  made  in  Quamichan  Creek  Bridge. 

Cranbrook    District. 

Repairs  were  made  to  the  following  bridges  : — Bull  River  Bridge,  Fort  Steele  Bridge, 
over  the  Kootenay  River,  Wolf  Creek,  Lewis  Creek,  Burnt  Bridge  Creek,  East  Fork  Creek, 
over  St.  Mary's  River,  also  North  Fork  St.  Mary's  River. 

Dewdney  District. 

Renewed  Noon  Creek  Bridge.     Made  repairs  to  bridges  on  the  Port  Moody  and  Alice- 
ville  Ford  and  Mission  roads.     Made  general  repairs  on  bridges  numbers  1  to  36. 
Repaired  Coquitlam  River  Bridge. 

EsQUiMALT  District. 

The  bridge  over  Bilston  River,  on  the  Happy  Valley  Road,  was  repaired,  also  Pears, 
Albert  Head,  Craigilower,  Sooke  River,  and  Helmcken  Ijridges.  A  new  span,  G3  feet  in 
length,  was  built  over  Deer  Creek,  from  plans  furnished  by  the  department,  and  built  by  day 
labour. 

Fernie  District. 

The  bridges  throughout  this  district  are  reported  in  good  condition,  slight  repairs  were 
made  to  McDougall's  Bridge  over  the  Elk  River. 

Grand  Forks  District.. 

The  bridges  in  this  district  are  reported  as  being  in  good  condition.  Some  slight  repairs 
-were  made  to  the  Kettle  River  Bridge,  at  Hardy  Crossing,  and  to  the  Carson  Bridge. 


H  18  Public  Works  Report  (1907-08).  190^ 


Greenwood  District. 

Number  one  bridge  over  Boundary  Creek  on  the  Greenwood  road  was  repaired. 
Repairs  were  made  on  the  Kettle  River  bridge  at  Ingraras.     Plans  for  a  new  bridge  at 
this  point  have  been  prepared  and  sent  to  the  Government  Agent. 

Kamloops  District. 

The  following  bridges  have  been  repaired  or  renewed  : — South  Thompson  River  bridge  at 
Kamloops  repaired  ;  repairs  made  to  the  Thompson  River  bridge  at  Savonas ;  bridge  on  the 
D.  L.  &  G.  P.  road  renewed  ;  Gully  Creek,  Mill  Creek,  Quilchena  Creek,  Upper  Meola  River 
and  Robins  Creek  repaired. 

Kaslo,  West  Kootenay. 

The  following  bridges  have  been  renewed : — Preacher  Creek,  Briggs  Creek  and  Trout 
Lake  bridge  over  the  Lardeau  River. 

LiLLOOET  District. 

General  repairs  were  made  to  bridges  throughout  this  district. 

Nanaimo  City  District. 
General  repairs  to  bridges. 

Newcastle  District. 

A  few  general  repairs  were  made ;  bridges  reported  in  good  condition. 

Okanagan  District. 

A  bridge  over  Penticton  Creek  on  the  Fairview  road  was  renewed  and  one  other  bridge 
on  the  same  road  repaired.  Renewed  bridges  over  Siwash  Creek,  Whiteman's  Creek,  Dry 
Gulch,  Mission  Creek. 

Revelstoke  District. 

New  flooring  was  laid  on  the  Illecillewaet  River  bridge,  Columbia  River  road,  and  general 
repairs  to  various  bridges  in  district. 

Richmond  District. 

Renewed  one  bridge  on  Pemberton  trail. 

Made  repairs  on  bridge,  Creek  No.  4. 

Bridges  in  this  district  reported  in  good  condition. 

Similkameen  District. 

A  bridge  on  the  Reserve  over  Shingle  Creek  was  renewed  and  the  approaches  to  the 
swing  bridge  over  the  Okanagan  liiver  replanked. 

13ridges  in  this  district  reported  in  good  condition. 

The  following  bridges  were  repaired  : — Gulch  River,  Dales  bridge  over  the  West  Fork  of 
the  Kettle  River,  the  abutments  were  repaired. 

The  following  were  re-planked,  Gulch  River  bridge  on  the  Sidley  Mt.  road  and  Rock  Creek. 

Skeena  District. 

A  new  bridge  has  been  built  across  Bear  River,  Portland  Canal,  about  1,600  feet  in 
length,  mostly  tile  bents.     Four  G.'5-foot  King  trusses  span  the  deepest  parts  of  the  channel. 

Slocan  District. 

The  following  bridges  were  renewed: — Silverton,  Three  Forks,  Ten-Mile  Creek.  No 
immediate  repairs  needed  on  other  bridges. 

Yale  District. 

All  the  bridges  in  this  district  are  refjorted  to  l)e  in  good  condition  ;  only  a  few  repairs, 
needed. 

Ymir  District. 

Bridges  in  good  condition  ;   no  innnediate  repairs  or  renewals  needed. 
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STATEMENT    OF    EXPENDITURE. 


Roads,  Streets,  Bridges  and  Wharves. 


Juhj  1st,  1907,  to  June  30th,  1908. 

Alberni    District.     (Vote    122— $9,000.) 

Road  — Alberni $  150  21 

II          Auld  and  others 19  75 

II          Beaver  Creek .  633  47 

II          Biological  Station 58  00 

II          Cape  Scott-San  Josef 800  00 

II         Cherry  Creek 100  00 

II          China  Creek 738   15 

II          Comox    66  75 

II          Combatley -Lagoon 150  00 

II          Creamery    , 8   25 

II         Crossan 146  75 

It          Departure  Bay-Wellington , 48  25 

It          Dumont 57   50 

II          Dunbar  . 18  75 

II          Deep  Creek 7  50 

11          Errington  Cross 14   25 

II          Fisher 74  39 

French  Creek 1 1   00 

It          Harbour 203  50 

It         Hamilton 8  75 

II         Kitsucksis  Valley  148  86 

Knight 25  25 

II          Lagoon-Cowan 177  75 

II          Lowry  River-Craig   .    65  00 

II          Morrison-Bradley 81   50 

,1          McCoy  Lake 218  25 

McElroyd-Gillis  Bay 281   30 

11         Nanoose  Main   71   50 

New  Alberni 10  20 

II          North-West  Bay 44  00 

,1          Old  Wellington 68  50 

Paper  Mill 4  50 

Rath 26  25 

It'        Robson 95  62 

,1          River  Front 180  00 

II          Scotch  Settlement 5  00 

II         Simon 50  00 

I,         Sproat  Lake 209  60 

It          Stephenson 2  50 

II          Swayne 27  36 

It         Thompson  River 42  25 

Townsite 1,428  66 

,1         Walker 20  88 

II         Wallis-Guenlett 50  00 

Carried  forward S  6,649  95 
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Brought  forward $  6,649  95 

Alberni  District.     (Vote  122 — 89,000.) — Concluded. 

Road— Weigle   42   10 

Wood   1175 

Roads — Texada  Island 396  61 

Trail  —  Big  Interior 75  00 

Ckvoquot-Ucluelet 249  00 

Covvichan 2  50 

Hillier 17  00 

Pachena-Barafield 225  00 

II          Quatsino  trails 150  00 

It          Quatsino , 57  50 

IJoluelet-Kennedy  Lake 247  05 

Ucluelet-Wreck  Bay 51   00 

Bridge— Dry  Creek 4  50 

Grandy 40  00 

M         McKenzie 53  00 

II          Roger  Creek 55  31 

.,          Stirling  (on  flats) 81   35 

Plant,  tools,  supplies,  etc • 501   90 

Road  Superintendent . 148  75 


$  9,059  28 
Atlin  District.     (Vote    123— $15,000.) 

Road  —  Atlin-Surprise %  1,510  31 

II          Beams  Mine 10  00 

Birch  Creek .  .  .  15  00 

Boulder  Creek 122  00 

Fourth  of  July 110  00 

II          Hyland   Avenue 1 1 1   00 

McKee  Creek 280  00 

O'Donnell  River 10  00 

Otter  Creek 372  00 

Rainy  Hollow 1,721   00 

Ruby  Creek 754  50 

Spruce  Creek 252   50 

II         Stephendyke 1 14  00 

II         Stikin  Avenue 434  24 

II          Sylvester  Landing-Snow  Creek    10  00 

Ten-Mile  Creek 25  00 

Wilson  Creek 1,152  58 

Wilson  Creek-O'Donnell  River 100  00 

Wood 30  00 

Wright  Creek 240  86 

Wynton 30  00 

Roads — General,  tools,  supplies,  etc 5,398  93 

Telegraph  Creek 197  00 

Trail  —  Atlin-Log  Cabin 180  00 

Dease  Lake-Little  Deloire  Creek 45  00 

II          Dease  Lake,  west  side 24  00 

Fantail 104  00 

M          McDaine  Creek,  north  side 872  50 

Klahecni  Boulder 406  00 

II          Pavey  Station,  Tutchi  Lake 300  00 

II          Portage,  Talaha  Bay     140  75 

Carried  forward $  15,073  17 
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Brought  forward $  15,073   17 

Atlin  District.     (Vote  \1Z—%\b,QQ0.)— Concluded. 

Trail  —  Telegraph  Creek-Dease  Lake 369  00 

M          Telegraph  Creek-Glenora 209  00 

,.         Thibert  Creek 52  50 

Bridge— Tahltan 31   00 

Streets— Atlin 349  00 

11          Discovery 63  47 


$  16,147   14 
Cariboo  District.     (Vote  124— $16,000.) 

Road  —  Alexandria-Beaver  Lake , $  285  00 

„          Alkali  Lake 749  38 

11          Antler-Cunningham  Creek 405  79 

II          Beaver  Lake  Valley-Horsefly 137  00 

.1          Becker-Sheep  Creek 597  78 

II          Burns-Mountain 7  00 

II          Chilcotin  Main 943  65 

II          Dragon  Lake 60  00 

I.         8-Mile  Lake 32  00 

II          Grouse-Antler 427  25 

II         Hillside  Ranch 138  00 

II          Holt-Slatter 48  75 

11          150-Mile  House-Horsefly 420  00 

.1          158-Mile  House-Horsefly 6  48 

II          Isnardy  House 200  00 

II          Lowhee  Creek    123  50 

11          Mosquito-Hardscrabble 237  25 

II          150-Mile  House-Chilcotin  Bridge 200  00 

Richfield- Van  Winkle  (old) 19  50 

II          Slough  Creek 8   12 

II          Soda  Creek-Chilcotin 18  00 

II          Springfield  Ranch-Soda  Creek 58  50 

II          Webster-Middleton  Ranch 39  25 

II          Williams  Lake ...    34  60 

II          Quesnel  Forks-1 50-Mile  House 72  00 

I.          Quesnel  Forks-158  Mile  House 2,530   16 

It          Quesnel  Forks-Keithley  Creek  Sleigh   640   1 1 

„          Quesnel-Fort  George  Trail 3,910   17 

II          Quesnel  Forks-Quesnel  Lake 423  25 

II          Quesnel  Forks-Moorehead  Creek ....  100  00 

II          Quesnel  River 58  50 

Trail  —  Antler-Keithley  Creek    1 3  00 

II          Bear  Creek     61   75 

II          Cotton  wood-Willow  River , 50  00 

II          Fountain  Creek   164  00 

It         Keithley  Creek,  Barkerville 55  25 

II          Quesnel  River,  Deacons   134  25 

II          Russian  Creek 44  25 

II          Spanish  Creek 18  00 

Bridge — Chilcotin,  approach  and  caretaker 754  42 

II          Hanceville 30  86 

Williams  Creek 20  78 

Protecting  river  bank  at  Lee's,  Chilcotin   682  23 

Road  Superintendent 1,039  00 

$15,998  78 
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Chilliwack  District.     (Vote    125 — $7,000.) 

Road  —  Cultus  Lake,  Columbia  Valley $  679  76 

Majuba  Hill 951   40 

II         Matsqui-Riverside 1,137  25 

M          Mount  Baker 303  64 

II         Mount  Lehman 955  55 

Popcum  .    858  90 

„         Yale-Majuba  Hill 24  25 

n         Yale-Sumas    97  25 

Protection  work,  Cultus  Lake  and  bridge 5  00 

Vedder  Creek 99  50 

Roads — General,  tools,  supplies,  etc   .  .    238  55 

Road  Superintendent .    554  20 


$5,905  25 
Columbia  District.     (Vote  126— $16,500.) 

Road  —  Athalmer-Wilmer $       154  25 

Bott's 25  40 

Creek  No.  3 184  60 

II          Dutch  Creek 282  50 

II         Findlay  Creek , 374  00 

II          Golden-Steamboat  Landing 17  50 

Horse  Thief .  .  .  , 553  25 

II          Main 7,178  61 

II          Spillimachene,  West 816  49 

II          Spillimachene  and  bridge    1,018  25 

II          Spillimachene-Montgomery 34  50 

Toby  Creek 756  35 

Wilmer-No  3 39625 

I,         Wilmer-Firlands 359  60 

M         Wilmer-Forster 40  00 

„          Wilmer  Landing 211   25 

II         Windermere  Lake 110  75 

Boulder  Creek 64  00 

Trail  —  Bugaboo   75  00 

„          Canoe  River 210  39 

Comstock-North  Fork 290  75 

Heffner-Botts 17  50 

Hot  Punch 220  00 

II         Jumbo  Fork 15  00 

Law  Creek   105  50 

,1          Mineral  Creek 100  00 

II          North  Fork-Toby  Creek   332  50 

North  Fork 14  00 

Ottertail 30  00 

Trail  —  McMurdo  District 25  50 

Bridge— Athalmer 150  00 

„          Botts  Channel 79  00 

Canal  Flat 10  50 

11          Carbonate 34  00 

II          Cummins  Creek 75  00 

Horse  Thief  Creek 189  55 

II          Shuswap  Creek 49  50 

II          Spillimachene,  North  Fork 90  00 

Wait-a-bit 72  50 

Wilmer  (floating) 208  51 

Carried  forward $  1 4,972  25 
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Brought  forward  .  . 
Columbia  District. 


(Vote  126— 116,500.)— Cowc^wc^ed 


.1  14,972  25 


Sidewalk — Field 

II  Golden 

Protection  work,  Field  .  .  . 
Crib,  Washout  Creek .  .  .  , 
Plant,  tools,  supplies,  etc . 


CoMox  District.     (Vote  127— $20,700.) 


175  65 
2  00 
345  53 
845  94 
175  28 


Road  — Anderson 

Back 

Bea\er  Cove 

Bridges 

Bridges  (cross) 

Burns    

Cessford 

Courtenay-Comox 

Courtenay-Roy 

A.  Cowie 

J.  Cowie 

Creech 

Cumberland-Comox  .  .  .  , 
Cumberland-Courtenay 
Cumberland-Japtown.  .  , 

Cumberland-Roy 

Fraser-Harrigan 

Goose  Spit-Ford's , 

Grieve-Rennison  (cross) 


Roads 


$16,516  65 

$       739  89 

16  75 

123  30 

1   50 

15  00 
177  75 
294  12 
311  56 
200  95 

43  28 
300  37 
672  50 

51  25 
252  62 
498  38 
443  95 
654  07 
1,274  22 
779 
3 


Hodgson  (cross) 

Huband 

Kelland 

Lever 

Little  River 

Lot  176 

Lot  24  (Nelson  District) 
Marsden-Kilpatrick  .... 

McQuillam 

Milligan-Parkins 

Minto  School 

Oyster-Campbell  River  . 

Ryan-Hudson 

Salmon  River 

Sandwick-Bridges 

Sharpe-Moore .  . 

Smith  (cross) 

Smith-Ledingham 

Stewart-Cameron 

W.  Swan  (Lot  231)  .... 

Union  (cross) 

Upper  Prairie 

C.  Williams    

-Cortes  Island 

Denman  n    

Hornby   m    


11 

50 


15  00 
58  75 
50  00 

14  50 
1,735  67 

418  92 

15  00 

54  75 
421  25 
123  67 
992  89 

1,018  26 
56  50 
291  36 
253  25 
5  00 
170  25 
335  00 

55  00 
131  23 

31  62 
1,249  90 

50  00 
395  96 
400  00 
331  25 


Carried  Jorward $  15,531   05 
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Brought  forward 

CoMox  District.     (Vote  \21—%-2Q,100.)—Conchided. 

Roads — Lund      Island      

II  Valdes        m  

General 

Trail,  Hardy  Bay,  Coal  Harbour 

II  II  Quatsino 

II  Lake 

Wharf — Denman  Island 


Road 


CowicHAN  District. 

-Bazett 

Bear  Valley 

Bench 

Corden-Vaux 


(Vote  128—19,000.) 


Carvell-Jackson 

Cavin 

Chapman    

Cobble  Hill 

Copper  Canyon 

Cowichan  Lake 

II         River 

Downie-McLay .  . 

Duncan 

II  Sahtlam 

Fisher 

Frayne 

Glenora 

Halhed 

Hincks-Parry 

Hopkins  Swamp 

Indian 

Koksilah  Flats 

II  Mines 

II  Riverside  .... 

Lafortune 

Lake  Side 

Marshall 

McKinley-Droupe   

Mill  Bay 

Mountain 

Mt.  Sicker-Somenos  .... 
II  Westholme . 

Old  Koksilah 

Old  School-house 

Parker    

Shawnigan  Lake 

Shepherd  

Sonienos  Creek 

Telegraph 

Thain 

Roads — (Joneral 

lil  —  Cowichan  (south  shore)  . 
II  Vernon  Creek 
Bridge — Quamichan  Creek 


$  15,531 

05 

183 

75 

1,251 

30 

569 

96 

250 

00 

2,003 

36 

878 

88 

28 

55 

$20,696  85 

1    24 

75 

30 

75 

114 

25 

27 

75 

42 

25 

172 

37 

20 

50 

106 

00 

211 

79 

40 

49 

1,199 

09 

642 

53 

44 

50 

32 

50 

236 

75 

82 

50 

19 

24 

79 

24 

286 

47 

589 

93 

28 

87 

187 

35 

218 

37 

117 

66 

210 

77 

12 

50 

96 

45 

200 

62 

57 

80 

188 

35 

54 

92 

132 

24 

47 

25 

1,186 

44 

140 

75 

277 

51 

542 

11 

25 

91 

757 

07 

114 

04 

100 

37 

55 

73 

96 

00 

150 

00 

30 

50 

),033   23 
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Cranbrook  District     (Vote  129—^6,000.) 


Road — ^  Cherry  Centre-Wasa  .  . .  .  . 
Cranbrook-Forb  Steele .... 
ir  Palmer  Bar   .  .  . 

M  Perry  Creek  .  .  . 

II  Skookumchuck . 

Fort  Steele-Goldeu 

II  Kalispell   .  .  .  . 

M  Shingle  Creek 

II  Wardner  .  .  .  . 

II  Wild  Horse.  . 

Kingsgate-Curzon 

Main  Wild  Horse . 

Pekin  Sleigh 

St.   Mary 

Sullivaii-Kimberly 

West  Fork  St.  Mary's .... 
Roads — Cranbrook  neighbourhood  . 

Trail  —  St.  Mary's,  Main 

Bridge — Bull  River 

Plant,  tools,  etc 

Road  Superintendent 


Delta  District.     (Vote  130— $1,100 

Road  — Aldergrove  River 

II  Brown 

II  Coast  Meridian 

II  Milton-Surrey 

Road  Superintendent 


15  00 
1,173  93 

21  00 
571  83 
188  15 

42  00 
110  30 
802   16 

6  00 
49  25 
86  95 
25  00 

105  00 

1,740  29 

100  00 

31  65 
390  00 

30  00 

7  50 
24  55 

447  35 

15,967  91 


$ 

189  50 

223  83 

69  50 

570  15 

153  45 

L,206  43 


Dewdney  District.     (Vote  131— $20,700.) 


Road  — Bonson-Port  Hammond 

Codd 

Combes 

Cora-Nicomen  Island 

Dewdney  Trunk 

DeRoche's  Landing 

Ford 

Harrison  Hot  Springs 

Hatzic  Prairie-Barker  Landing , 

II      Slough-Dewdney 

II       Valley-Stave  Lake 

Higginson-Bonson . 

McKamey 

II         Foley    

II  Port  Hammond  .  .  .  . 

Newton 

Pitt  River 

Port  Haney-Whonnock 

Sharpe-Port  Hammond  ...... 

Stave  Lake  

Weeks-Port  Hammond 

Whonnock,   Main 


$    26 

05 

169 

74 

151 

86 

284 

36 

888 

46 

64 

00 

758 

50 

245 

40 

250 

00 

4,100 

71 

507 

77 

182 

70 

472 

25 

53 

00 

397 

44 

17 

00 

363 

83 

426 

05 

56 

50 

839 

62 

320 

70 

300 

95 

Carried  forward 


,876  89 
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Brought  forward $  10,876  89 

Dewdney  District.     (Vote  131 — 820,700.) — Concluded. 

Roads — Mission  City 1,566  53 

1.          Nicomen  Island 296  60 

Port   Moody 2,589  85 

ir          Stave  Lake-Mission  City 820  10 

fi          General 373   90 

Street — Washington-Mission  City 169  85 

Wharf— Bonson 41 2  96 

Ferry  — Pitt  River 600  47 

Ditch  — Coquitlam  Drainage 2,200  82 

Road  Superintendent 829  90 


$20,737  86 
EsQUiMALT  District.     (Vote  132— $12,000.) 

Road  —  Admiral    

II  Armours 

II  Atkins 

II  Belmont 

II  Bennett 

Coiviiie ■; 

11  Craigflower 

II  Dominion 

II  Dunsmuir 1,065  25 

II  East  Sooke 

M  Esquimalt 

M         Foster , 

It  Coldstream 

II  II  (Cross) 

II  Kemps 

•I  King's 

II  Metchosin 

IT         Millstream 

II         Munn   

Neild 

II  Otter  Point ,  .    . 

II  Paradise 

II  Phillips,  Saanich  Inlet . 

II  Poiriers 

II  Pottery 

II  Rocky  Point 

r  Shirley 

II         Sooke 

II  Tillicum 

II  Esquimalt  Landing 

Roads — General  plant,  tools,  etc 1,712    14 

Clearing — Bilston  Stream    

II  Happy  Valley  Creek 

Trail  —  Port  Renfrew 

II         School-house  beach 

Bridge — Bilston 

II  Craigflower    

II         Heliucken    

Street — Anson 

II  Arcadia    

Carried  forioard $  10,108  98 


$    92 

00 

26 

00 

100 

00 

140 

00 

25 

00 

74 

30 

431 

99 

364 

62 

1,065 

25 

199 

00 

340 

60 

15 

00 

341 

00 

76 

00 

133 

00 

131 

64 

577 

18 

115 

50 

166 

60 

25 

00 

53 

62 

67 

50 

315 

00 

25 

00 

407 

50 

232 

49 

174 

49 

1,263 

82 

238 

00 

15 

50 

1,712 

14 

165 

75 

393 

37 

165 

50 

25 

00 

52 

25 

135 

75 

16 

50 

26 

50 

183 

62 
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Brought  forward $  10,108  98 

EsQUiMALT  District.     (Vote  132— $12,000.) — Concluded. 

Street — Carrie 3  75 

Florence 237  98 

M          Head 43  75 

II         Lampson    510  95 

Lyall    119   25 

Road  Superintendent 1,648  85 


$12,673  51 
Fernie  District.      (Vote  133— $10,000.) 

Road  —Bull  River-Phillips $  431  50 

Fernie-Coal  Creek 1,886  00 

1,          Fernie-Michel mouth 3,566  70 

II          Fernie-Morrissey   238  25 

II          Fernie-West  side.  Southward 387  39 

II          Michel,  Northwards 618  60 

Streets— Elko 6  00 

Michel 461  25 

Trail  —  Sand  Creek 50  00 

II          Wigwam,  Flathead 40  90 

Bridge— McDougall 106  50 

Tools,  plank,  supplies,  etc 1,134  02 

Road  Superintendent    , 1,080  95 

$10,007  96 
Grand  Forks.     (Vote  134— $5,000.) 

Road  —Cascade-Fife $  24  00 

II         Cascade-Gladstone 144  00 

II          Eholt-Phoenix   235  75 

II          Grand  Forks-Carson,  south  side 681   50 

II         Grand  Forks-Carson,  west  side    150  50 

II          Grand  Forks-Cascade 827  59 

,1         Grand  Forks-Eholt   493  42 

II          Grand  Forks-Frankliu     654  71 

M         Grand  Forks-Pass  Creek    269  50 

II          Grand  Forks-Phuenix 558   15 

II          4th  July-Central  Camp 3  00 

II          Phoenix-Greenwood 261  00 

Streets— 2nd  Phoenix 228  25 

Bridge— Carson 10  00 

Hardy 36  75 

Plant,  tools,  supplies,  etc 473  20 

$  5,051   32 

Greenwood  District.     (Vote  135 — $5,500.) 

Road  — Eholt-Summit  Camp $  195  62 

II          Greenwood-Copper  Camp 117  50 

II         Greenwood-Copper  Camp  Branch,  Mother  Lode  Camp 45  25 

Greenwood-Eholt 384  87 

II          Greenwood-Phoenix  .    488  57 

II         Greenwood-Midway 3,499  88 

II          Ingram  Creek  Branch 23  00 

Carried  forcnard $  4,754  69 
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Brought  forward $  4,754  69 

Greenwood  District.     (Vote  135 — $5,500.) — Concluded. 

II         Kimberly  Camp  Branch 102  25 

II          Lower  Myer's  Creek  Branch  .    15  GO 

II          Rock  Creek-Midway 200  75 

II          Upper  Myer's  Creek  Branch 12  00 

II          Wellington  Camp   Branch 127  50 

11          White's  Camp  Branch. 199  76 

Roads — General 85  50 

$  5,497  45 
Islands  District.     (Vote  136— $7,000.) 

Roads — Gabriola  Island = $  400  01 

'I          Galiano  Island 598  94 

II          Mayne  Island 347   22 

II          Pender-Saturna  Island 1,032  09 

II          Salt  Spring  Island  (north) 3,095  04 

II          Salt  Spring  Island  (south) 1,213  67 

II         Thetis  Island 300  00 

$  6,986  97 
Kamloops  District.     (Vote  137— $12,000.) 

Road  —  Adams  Lake $  328  88 

II          Cherry  Creek 115  50 

II          China  Valley 200  00 

II          Ducks-Grand  Prairie 604  70 

.1          Ducks  Range 368  90 

M          Fish  Lake 250  00 

11          Kamloops-Nicola 669  95 

11          Karaloops-Shuswap 18  00 

11          Little  Fort 312  00 

11          Louis  Creek 810  77 

Long  Lake ,  309  00 

II          Martin-6-Mile  Creek 141   50 

II         McBryan  Valley 146  75 

11          Notch  Hill  (west) 232  50 

11          North  Thompson  (east  sidej 619  84 

11          North  Thompson  (west  side) 7  00 

11          Paxton  Valley 15  50 

II          Pemberton  Range 50  00 

II          Rosehill 123  75 

11          Shuswap-Knalt 219  00 

11          Silver  Creek-Salmon  Arm 25  00 

II          South  Thomp.son   150  00 

II         Sweden-Tappen  Siding   622  00 

II         Tappen  Siding 71   52 

■  1          Tranquille 74   25 

Roads — Craigellachie 532   25 

II          Malakwa    74   85 

II         Notch  Hill 331   87 

Bridge — Ducks 25  92 

"          Savona 65  00 

II         Thompson  River 265  94 

Ferry — Craigellachie 34  50 

Plant,  tools,   supplies,  etc 3,032  06 

Road  Superintendent 1,181   45 


$12,030  15 
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Kaslo  District.     (Vote  138— $15,000.) 

Road  —Ains worth'  (north) $  50  00 

II          Aiiisworth  (south) 118   75 

Crasvford  Creek 149  25 

II          Howser-Lardo 1 1 7  00 

M         Jackson     50  00 

Kaslo  Creek-South  Fork 1,482  05 

II          Kaslo  (north) 474  55 

Kaslo,  South 307   15 

Lynchville 358  90 

Spokane 99  74 

II         Trout  Lake-Beaton 653  90 

Trout  Lake-10-Mile 4,298  76 

Trail  —  American 1 8  00 

M          Argenta-Howser 87  00 

Beaver  Mine 100  00 

Canyon  Creek 24  00 

II          Cascade  Creek 39  25 

Coffee  Creek-North  Fork    ...  100  00 

II          Duncan  River,  North 166  50 

Eureka 50  00 

II          Ferguson-Northern 30  00 

Flint  Mine 100  00 

Gallagher    100  00 

Hall  Creek 327   35 

Hooker  Creek 48  00 

n          Howser  Lake 47  90 

Kaslo  Creek-North  Fork    32  50 

Keen's 75  00 

Lardeau-North  Fork 57  00 

II          Lardo  River 1 2  00 

Little  Meadow  Creek 551   51 

Lucky  Boy 76  00 

5-Mile 18  00 

8-Mile 12  00 

Poplar 24  00 

Rapid  Creek 50  00 

Silver  Glance 63  00 

Silver  Spray 50  00 

I.          Smuggler  Mine 9  00 

Sturges  Creek 100  00 

Summit 117  00 

Tenderfoot 72  00 

Vera 100  00 

II          Whitewater    1 25  00 

Wood burjr-North  Fork 97165 

Woodbury-South  Fork 200  00 

Sidewalk — Ainsworth 659   1 1 

Bridge— Coffee  Creek     31   60 

I,            Trout  Lake 12  50 

Wharf—  Ainsworth 400  45 

Protection  Work — Lardeau  River 75  55 

M                 Lardo  River  Bridge 3  43 

Roads— General 337  90 

Road  Superintendent 1,366  65 

$15,000  90 
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LiLLOOET  District.     (Vote  139—812,000.) 


Road — Bridge  Creek-Carmin  Lake 

II  Bridge  River 

II  Canoe  Creek-Churn  Creek  Ferry 

II  Canoe  Creek  Ferry 

II  Cayoosh  Creek 

II  Chilcotin 

M  Clinton-Alkali 

II  Clinton- Alkali,  via  Kelly  Lake  .  . 

II  Crew's  Bar 

II  Dog  Creek-Bridge  Creek 

II  Dog  Creek-Ciiurn  Creek  Ferry.  . 

II  Dougherty 

11  Empire  Valley 

II  Gang  Ranch-Chilcotin 

11  Gang  Ranch-Hanceville 

11  Graham 

II  Gustafons 

II  Hat  Creek 

11  Hoey-Dickey 

II  Horsefly   

II  Kostering 

II  Lillooet-Clinton 

11  Lillooet-Seton  Lake 

II  Marble  Canyon 

II  McKinley-Hamilton-Ogden 

11         McKinley-Horsefly 

11  70-Mile-Green  Lake 

11  70-Mile-Raphael 

11  Mound-Loon  Lake 

North  Bonaparte 

II  Pemberton  Portage 

II  Raphael-Pigeon    

II  Springhouse-1.3-i-Mile  House.  .  .  . 

II  L^pper  Big  Creek 

Upper  Deadman  Creek 

'I  Upper  Dog  Creek 

II  Upper  Hat  Creek 

II  Watson  Bar 

Wood 

Trail  —  Anderson  Lake 

II  Seton  Lak  e 

II  West  side  Fraser  River 

Bridge — Mound  Road    

II  Walker's-Bonaparte 

Ferry — Bridge  River 

II  Cunue  Creek  .     

II  Churn  Creek 

Crib  Work — Summit  Lake  Creek 

Roads — General 

Road  Superintendent 


Nanaimo  City  District.     (Vote  140— $2,500.) 


Road  — Brechin  Town 
.1          Extension  .  .  .  , 
Fiddick 


S   102 

97 

442 

00 

12 

00 

51 

00 

35 

00 

3 

00 

1,711 

04 

2,836 

31 

80 

00 

55 

00 

153 

75 

30 

00 

155 

75 

469 

25 

47 

75 

30 

00 

70 

00 

115 

00 

157 

50 

25 

00 

85 

00 

569 

50 

60 

00 

180 

00 

13 

50 

37 

50 

10 

00 

47 

50 

92 

50 

90 

00 

152 

75 

32 

50 

22 

50 

5 

00 

50 

00 

80 

25 

105 

00 

190 

00 

112 

00 

108 

00 

120 

50 

212 

50 

4 

25 

1 

50 

40 

00 

15 

00 

299 

24 

130 

00 

969 

10 

1,580 

50 

$11,998 

91 

1    35 

00 

60 

37 

68 

37 

Carried  Jorvmrd %     163  74 
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Brought  forward 

Nanaimo  City  District.     (Vote  140 — $2,500.) — Concluded. 

Road  —  Gordon-Crawford 

II  Northfield 

II         Raine's  Stores 

II  Robins- Adams 

II  Strickland 

II  Victoria 

II  Wellington 

Roads — Brechin 

II  5-Acre  Lots 

II  General,  tools,  supplies,  etc 

Road  Superintendent 


Newcastle  District.     (Vote  141 — 15,000.) 

Road  — Andrae  and  others 

II  Bates,  old 

II  Beck-Fiddick    

II  Bennie-Truedell .  . .  .  ,    .... 

II  Brenton-Page 

II  Brenton-Richard 

II  Carmichael 

II  Carson-Doole   

II  Cassidy 

M         Codes 

II  Extension 

II  Extension-McLean 

II         Gribble , 

M  Haslam  Creek 

II  Holden-Corso 

II  Haslam-McGregor 

II  Homer  and  others , 

M.         Keast-Kean 

II  Michael 

11  Michael  and  others   

ii  Page-Richard 

II  Quennell 

II         Reed 

II  Swan 

II  South  Wellington 

II  Takola 

II         Thomas  and  others 

II         Thomas-Preece 

It  Victoria 

II  Waterloo 

ti  Westwood-Smith 

.1  White 

Roads — General,  tools,  supplies,  etc 

Cruising  for  road  to  Green  Mountain 

Road  Superintendent 


$     163  74 


167 

75 

263 

59 

180 

00 

47 

00 

18 

75 

829 

30 

41 

00 

113 

25 

502 

97 

103 

63 

70 

00 

$  2,499 

98 

$   301 

99 

79 

00 

70 

00 

69 

00 

162 

61 

63 

25 

25 

50 

166 

62 

11 

00 

84 

12 

443 

87 

140 

12 

25 

25 

449 

49 

442 

23 

19 

25 

47 

75 

91 

75 

29 

00 

214 

74 

47 

75 

58 

50 

36 

75 

24 

50 

74 

00 

22 

50 

5 

50 

397 

48 

45 

13 

275 

44 

127 

10 

73 

11 

173 

04 

514 

65 

178 

00 

$    4,999  99 
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Okanagan  District.     (Vote  142—832,000.) 


Road  —  Albers 

Armstrong 

Bathville 

Benvoulin 

Cargill 

Comxnonage 

Creighton   Valley 

Crichton 

Currie 

Dean 

Deep  Creek 

Dell's  Corner-Kelowna . 
Dry  Valley-Kelowna  .  . 

Eden  Flat 

Enderby-Deep  Creek  . . 
Enderby-Mabel  Lake 


300 

161 

13 

206 

359 

657 

2 

450 

114 

407 

427 

398 

81 

18 

96 

68 

Enderby-Mara 1,700 

Enderby-Salmon  Arm 660 

Fenton 386 

Forturie   12 

Gellatley    ." 109 

GiUard 91 

Gunter   117 

Harris  Creek    90 

Lequime  Estate 118 

Mabel  Lake 1,069 

McKinley 74 

6-Mile  Creek 16 

Mowat 189 

Penticton-Kelowna 1,410 

Rainbow-Wood 79 

Robertson-Wright 265 

Rollins   ^ 55 

Salmon  River 1,010 

Saw  Mill 514 

Sicamous 222 

Si  wash  Creek 10 

Smith's 12 

South  of  Bear  Creek   175 

Speirs    520 

Squaw  Valley 689 

Swamp 764 

Vernon-Enderby 24 

Vernon-Kamloops    10 

Vernon-Kelowna 8 

Vernon-Long  Lake 1,017 

Vernon-Mi.ssion 319 

Vernon-Monashee .  .    3,438 


331 

510 

67 

831 

675 

WhiteMcCall  . 1,473 

Whiteman  Creek 52 


Vernon-Okanagan  Landing. 

Vernon-Sicamous 

Vernon -Tronson 

Westbank 

West  side  Okanagan  Lake  . 


00 
61 
00 
50 
85 
00 
50 
13 
25 
50 
37 
89 
25 
00 
95 
75 
19 
66 
38 
52 
50 
50 
75 
00 
62 
11 
00 
75 
81 
78 
50 
90 
00 
23 
57 
27 
00 
09 
00 
00 
80 
83 
50 
00 
32 
36 
05 
72 
72 
67 
55 
20 
24 
34 
50 


Carried  forward %  22,920  48 
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Okanagan  District.     (Vote  142 — $32,000.) — Concluded. 

Brought  forward 6  22,920  48 

Road  —  White,  near  Peachland 40  00 

Roads — Penticton 1,371   37 

II          Reiswich  Bridge- Byers  Ranch 192  50 

n          Peachland  Fruit  Lots   195   14 

Trails— Sugar  Lake 100  00 

Sidewalk — Penticton 25  00 

Crib  —  Power  Creek-Gellatly  Road 334  70 

Clearing— Mill  Creek   1,595  75 

Mission 2,029  75 

II          Penticton  Creek 815  22 

Trepainer  Creek 34  00 

Roads — General,  tools,  supplies,  etc 1,146  61 

Road  Superintendent 1,281   15 

Revelstoke  District.     (Vote  143 — $19,000.) 

Road — Columbia  River,  North   ,  . 

II  II  South 

II  Camborne-Beaton 

II  Comaplix-Beaton 

II  Eagle  Pass   

II         Fish  River   

II         Greeley  Creek 

M  Galena  Bay 

11         Trout  Lake 

Trail —  Big  Bend  and  branches 1,666  50 

II  Beatrice 

M  Boyd 

If  Canoe  River 

II  Downie  Creek    

II  Fish  River,  east  side 

II  II  west  side 

If  Isaac  Creek 

II  Lexington         

II  Menhenick       u      

II  Pool  II      

II  Scott  II      

II  Scout  II       

^Street — Oscar,  near  Revelstoke 

Streets — Arrowhead 

II  Comaplix 

Bridge — lUecillewaet 

Log  jam.  Pool  Creek ,     

Snow,  service 

Plant,  tools,  supplies,  etc 

Road  Superintendent 1,123 


Richmond  District.     (Vote  144— $35,000.) 


Road  —  Douglas 
II  Grafton 


Moodyville  Trunk   .  . 
North  Arm,   Lot  301 


$32,081 

67 

$   270 

10 

1,635 

80 

274 

50 

45 

50 

29 

75 

5,350 

85 

486 

75 

200 

10 

998 

50 

1,666 

50 

48 

50 

99 

00 

2,552 

75 

16 

50 

99 

50 

80 

00 

89 

00 

89 

00 

18 

00 

562 

80 

13 

00 

6 

00 

500 

00 

513 

85 

323 

94 

5 

00 

24 

00 

59 

50 

1,817 

49 

.   1,123 

50 

$18,999 

68 

,$    27 

00 

100 

00 

13 

00 

57 

50 

Carried  forward $       197  50 
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Richmond  District.     (Vote  U4— $35,000.) — Concluded. 

Brought  forioard %        197  50 

Road  —  Squamish  Valley 2,126  61 

ti          Upper  Squamish 887  88 

II          West  Vancouver,  Lot  301 121    10 

Roads— Lot  301 18,558  60 

.1         General,                  Lot  301 70  15 

Avenue — Westminster,             n 181   50 

16th  and  17th,             m        4,248  69 

18th,                              „        462  OO 

19th,                              H 263  00 

Street — Frederick,                     n        172  75 

II          John,                               1,         321   87 

M          Martha,                          .i           651   33 

II         Third-North  Vancouver 954  00 

Bridge— Eburne 167   10 

Trail  — Pemberton  Road 2,733  70 

Wharf — Gibson's 275   15 

Roads,  general,  tools,  plant  and  supplies ,  703  02 

Road  Superintendent 2,047  90 


3  35,143  85 

SiMiLKAMEEN  DISTRICT.     (Vote  145— $28,780.) 

Road  —  Allison-Copper  Mountain $       462  25 

II          Armstrong  Ferry 152   14 

II          Camp  McKinney-Rock  Creek 119  50 

II          Camp  McKinney-Sidley 90  00 

II          Copper  Mountain ....  240  00 

II          Dog  Lake 53  50 

M          Fairview-Keremeos 431   25 

II         Fairview-McKinney 174  50 

II          Fairview-Osoyoos 66  00 

II          Fairview-Penticton 442  52 

II          Fairview-White  Lake 195  25 

.1          Farleigh    60  00 

II          5-Mile-Princeton 901    10 

II          Hedley-Otter  Lake 5,799  66 

II          Hedley-20-Mile 172  50 

II          1 -Mile-Princeton 1,328  00 

II          Keremeos-Hedley    1,449   15 

II          Keremeos-Junction  Ranch 1,057  25 

II          Keremeos-Lower  Sirailkameen 78  00 

II         Keremeos-Station 341   47 

II          Kilpoola  Lake 26  00 

.1         Main  Kettle  River 745  75 

II          Marron  Valley 371   70 

II          McLean  Creek-Okanagan  Falls .  .  ,  126  70 

..         Nickle  Plate-Fish  Lake 503  45 

II         Osoyoos- Lower  Similkameen 138  00 

Pearce 100  00 

II          Penticton-Fish  Lake ...  1,027  80 

II          Princeton- Ashnola 338  05 

M          Rock  Creek  Crossing 1,896  70 

Rock  Creek  Crossing-South  Fork 388  00 

II          Rock  Mountain 37  50 

Carried  forward $  19,313  69 
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SiMiLKAMEEN  DISTRICT.     (Vote   145 — $28,780.)  —  Concluded. 

Brought  forward $  19,313  69 

Road  — Rock  Mountain-Brideville  Station 515  50 

fi          Rook  Mountain-Mincaster  Station 761  08 

,1          Rock  Mountain-V.  V.  &  E.  Station 358  00 

Schisler 300  00 

Shingle  Creek 1,009  60 

Sidley  Mountain  . 223  50 

II          Similkameen  City-Burris  Ranch 550  00 

I,          Slate  Creek 51  00 

II          South  Penticton    866  61 

20-Mile  Creek 164  65 

West  Fork-Kettle  River    1,092  45 

Wide  West 1 15  00 

Trail  —  Beaverdell 25  00 

Bradshaw 96  00 

M          Champion  Creek 300  00 

II          Champion  Creek  Bridge 5  05 

I.          Granite  Creek 126  00 

Hedley-Nickle  Plate 15  00 

II          Hope  Mountain ,  288  50 

II          Nickle  Plate-Camp  Rest 1  25 

II          Roach  River-Kennedy  Mountain    363  50 

II          Summers  Creek-Pi'inceton 300  00 

Roads — General,  tools,  plant  and  supplies 144  60 

Road  Superintendent , 1,809  18 


$  28,795  16 
Skeena  District.     (Vote  146—135,000.) 

Road  —  Hazelton-Aldermere     $  1 3,605  26 

Bella-Coola 4,492  28 

Roads — Port  Simpson 190  15 

Trail  —  Aldermere-Telqua 2,000  00 

II          Bulkley-Aldermere  (south) 276  40 

II          Claxton-Carlisle  Cannery 300  26 

II          Copper  River 2,954  58 

II          Hazelton-Omineca 1,143  32 

II          Kitsilas  Canyon 493  30 

II         Kitsumgalum 1,012  35 

II          Little  Canyon,  below  Kitsilas 600  00 

Telqua-H.B.  Mountain    796  80 

Trails— Queen  Charlotte  Islands 2,225  60 

Sidewalk— Port  Essington 268  60 

II         Inverness 409  53 

Bridge — Hagensborg •  545  60 

II            Shumaal  River 62  45 

Ferry —  Skeena  River-Copper  City 245  55 

Survey— Roads,  Bulkley  Valley 2,472  00 

$  34,094  03 
Slogan  District.     (Vote  147— $16,500.) 

Road  —  Burton  (north)     $  872  84 

.t         Hewitt  Mine 279  00 

II          McCormack 15  00 

It         MoGuigan 324  50 

Carried  forward $  1,491   34 
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Slogan  District.     Vote  147 — $16,500.) — Concluded. 
Brouglit  forward 


Z  1,491   34 

673  60 

294  00 

330  31 

100  00 

3,000  00 

46  50 

794  98 

154  98 

424  50 

56  00 

2,699  .50 

123  50 

254  00 

156  00 

21   50 

144  75 

85  50 

126  00 

50  00 

' 45  00 

672  49 

24  00 

99  00 

9  00 

4  00 

175  05 

366  34 

869  75 

72  00 

51  00 

525  10 

150  00 

80  00 

50  00 

50  00 

159  00 

40  35 

22  00 

89  37 

300  00 

257  70 

75  00 

95  95 

141  96 

1,178  35 

$  16,629  34 

Yale  District.     (Vote  148— $10,000.) 

Koar]  — Ashcroft-Cornwall Z  125  00 

M          Ashcroft-Pennie 124  74 

II          Barnes- Lehman    12  50 

Canford  Flick 251   86 

11          Coldwater-Voght  Valley 247  25 


Road  —  Nakusp-Box  Lake 

M  !N^ew  Denver-Silver  Mountain 

I)  New  Denver-Silver  ton 

II  Payne 

II  Robson  Creek    

II  Silver  Mountain 

II  Silverton-4-Mile  Creek 

II  Silverton  Red  Mountain 

II  Slocan  River  (west) 

II  Slocan  Star  Mine , 

II  Springer  Creek 

II  Ten-Mile  Creek 

II  Three  Forks-Sandon  Cody 

II  Vancouver 

Trail  —  Antoine 

II  Cody  Creek 

II  Eureka 

II  Goat  Mountain , 

II  Koos-Ka-Max 

Trail  —  L.  H 

II  Lemon  Creek 

II  Lone  Bachelor 

II  Meteor  Mine 

II  Millie  Mack 

II  Nelson 

II  New  Denver-Roseberry 

II  New  Denver-Three  Forks 

II  North  Fork-Carpenter  Creek 

■  I  Rio  Mine 

fi  Sandon-Ivanhoe 

II  Sandon-Reco 

II  Summit-12-Mile 

10-Mile 

10-Mile  Creek 

12-Mile 

II  Wonderful  Queen  Bess     

Bridge— Burton 

II  Slocan  City , 

II         Watson-Slocan  River 

Sidewalk — Nakusp 

II         New  Denver , 

Wharf — Fauquier  Landing    

Clearing  log  jams — South  Fork,  Carpenter  Creek 

Roads— General,   tools,  supplies,  etc 

Road  Superintendent , 


Carried  forward 


761   35 
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Yale  District.     (Vote  U8— 10,000.)— Concluded. 

Brought  forward $  761   35 

Road  — Deadman  Creek 376  62 

„         Highland  Valley .^ 23  50 

„         Hope-Popcuin 197  00 

ri          Mackay-Loring 103  25 

ti          Mamette  Lake 297    18 

II          Nicola-Coal  and  Coke  Co 90  83 

„         Nicola-Granite  Creek , 1,429  03 

M         Nicola-Spence's  Bridge 1,529  67 

„          Nicola-Station   750  00 

Savona-Cache  Creek   96  00 

Trunk 500  05 

Trail  —  Hope-Nicola ^^^22 

II          Similkameen 616  77 

„          Siwash  Creek 70  00 

Bridge — Ashcrof t  and  approach 900  00 

Coquehalla 53  50 

Nicola 11   25 

II          Nicola  and  approach 40  44 

Streets— Ashcroft 100  00 

Ferry— Earls .  22  50 

ti          Spence's  Bridge 21   45 

General,  roads,  tools,  supplies,  etc 780  55 

Road  Superintendent 1,848  61 

$  10,722  55 
Ymir  District.     (Vote  149— $17,900.) 

Road  —  Bull  Dog  Creek $  33  00 

Creston 1,721   40 

Creston-Duck  Creek 843  00 

II          Edgewood-Fire  Valley 411   54 

Erie-Arlington  Mine 300  00 

II          Erie-Sayward 413   30 

Fern 44  00 

Granite 24  00 

11         Lookout  Mountain 47  50 

II          May-Jennie 143  00 

Molly  Gibson    600  00 

Nelson-49-Creek 746  92 

II         North  side  West  Arm-Kootenay  Lake 499  05 

II          Norway  Mountain 244  50 

Pend  d'Oreille 795  60 

.1         Queen  Victoria  Trail 1,340  40 

II          Red  Mountain 19  50 

Roberts'  Ranch 24  00 

II          Rossland-Northport 1 16  00 

n          Rossland-Red  Mountain 415   13 

Rossland-Trail 536  00 

II          Salrao,  South  Fork-Salmo  River = 440  00 

Second  Relief 544  25 

Silver  King 659  83 

II          South  side  West  Arm-Kootenay  Lake 1,295   12 

Trail-Columbia  River 375  75 

M          Trail-Sayward 167   50 

Waneta-Sayward 1,467   90 

Carried  forward $  14,168   19 
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Ymir  District.     (Vote  li9— $17,900.)— Concluded. 

Brought  forward ;..  $  14,168   19 

Road  — Watchan  Creek-Fire  Valley 500  87 

n         Ymir 60 

Roads— Lot  182 584  79 

Trail  —  15-16-Mile  Creeks 49  50 

II          Inonakliii  Creek  Bridge-Boulder  Creek 60  60 

n         Lower  Murphy  Creek 28  00 

ti          Morrison- Wauchope    50  00 

I.          Rossland-Gladstoue 10  50 

.1         Tough  Nut  Mine 30  00 

I.         Watchan  Creek 99  50 

It         Whitewater 9  00 

Trails — Creston 753  25 

Streets — Fall  Street  extension-Ceroetery 89  00 

.!         Lot  58a 264  32 

II          Maple 10  35 

II          Sandy  Creek  extension 100  25 

Sidewalks — Fairview 241   42 

II         Ymir 98  20 

Roads — General,  tools,  supplies,  etc 188  54 

Road  Superintendent ,  . .  .* 458  20 

$  17,895  13 
Victoria-Campbell  River  Road.     (Vote  150 — $6,000.) 

Esquimalt          Division $  973  00 

Cowichan                  u        570  92 

Newcastle                 n        1,415  25 

Nanaimo  City         n        199  37 

Alberni,  East          n        799  61 

Comox                      11        2,076  55 

$  6,034  70 
Englishman's  River-Alberni  Road.     (Vote    151 — $1,200.) 

Eastern  Division $  667  23 

Western       n          526  49 

$  1,193  72 
Dewdney-Harrison  Main  Road.     (Vote  152— $5,000.) 

Expenditure $  5,000  92 

Lillooet-Lytton  Main  Road.     (Vote  153— $3,000.) 

Lillooet  Division $  1,933  75 

Yale 1,001  36 

$  2,935  11 
BoTTS  Landing-Pea  Vine  Prairie  Road.     (Vote  154 — $4,000.) 

Expenditure $  3,999  85 

Cariboo  Main  Road.     (Vote  155— $40,000.) 

Sections  3  and  4 $  24,554   16 

5    II     6 15,446  32 

$40,100  48 
North  Vancouver  Road.     (Vote  156— $5,000.) 

Expenditure $  5,000  00 
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South  Vancouver,  Point  Grey,  and  Hastings  Townsite.     (Vote  157 — $113,000.) 

Road  —  Boundary $  545   1 4 

II          Copley  or  Boundary  Line 145  80 

II          Ferguson 10  60 

II          Hascings-Westminster 84  70 

Scotty 115  90 

II          Strathcona 36  50 

Street— Albert    529   15 

Barnard 4,300  40 

II          Cambridge   915  75 

Cassiar 2,383  48 

Clinton 382  99 

Eaton   1,039  55 

Hastings , 11,641   03 

McGill 28  80 

II          Nanairao 741   30 

Oxford 931   45 

Pandora 309  90 

Renfrew 3,392  30 

Slocan 245  00 

Triumph 295  00 

Avenue — ^Lansdowne 7,221    16 

9th 2,234  02 

Clearing,  grading,  etc.,  Point  Grey ....  64,079  00 

General,  tools,  plant  and  supplies 11,297  48 

Road  Superintendent 103   10 

$113,009  50 
North  Fork  Kettle  River  Road.      (Vote  158— $2,000.) 

Expenditure $    2,000  00 

North  Thompson  River  Road  (2).     (Vote  159— $4,000.) 

Expenditure $    3,983  74 

Enderby-Mabel  Lake  Road.     (Vote  160— $8,000.) 

Expenditure $8,095  54 

East  Summerland  Road.     (Vote  161 — $2,000.) 

Expenditure $    1,991   12 

Penticton  (South)  Road.     (Vote  162— $2,500.) 

Expenditure $    2,583  81 

Twenty-Mile  Creek  Road.     (Vote  163— $10,000.) 

Expenditure $  10,008  73 

Bear  Creek  Road.     (Vote  164— $2,000.) 

Expenditure $    2,000  00 

Yellowstone  Road.     (Vote  166 — $2,500.) 

Expenditure $    2,512  69 

Slogan  Junction-Thrums  Road     (Vote  167 — $1,500.) 

Expenditure $    1,555  65 

Castlegar-Trail  Road.     (Vote  168— $2,500.) 
Expenditure $    2,496  55 
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Pemberton  Meadows  Trail.     (V'ote  169—^3,000.) 

Expenditure $    2,815  74 

Road  Machinery.     (Vote  170— §17,000.) 

Expenditure $  17,078  28 

Westminster  Bridge.     (Vote  171— §27,000.) 

Expenditure $  23,162  32 

Wharves  Generally.     (Vote  173— $18,000.) 

Alberni       District— Beaver    Creek §    1,507  72 

Van  Anda 493  99 

Comox         District — Heriot  Bay ....  1,383  75 

Comoi 1,265  23 

I..                   Lund 1,082  26 

M                     Hornby  Island 10  00 

M                     Read  Island 598  75 

II                     Whaletown-Cortes  Island 200  50 

M                     Floating,  Shoal  Bay 962   35 

II                     Denman  Island 1 9  00 

Port  Harvey 3  00 

Cowichan    District — Cowichan    103  06 

Islands        District— Pier  Island , 299  91 

Thetis 365  69 

I.                    Beaver  Point 243  83 

II                     Port  Washington 50  73 

II                    Moresby  Island 150  00 

II                    Retreat  Cove , 238  79 

II                     Ganges  Harbour 361    77 

,1                    Gabriola 322  43 

Kaslo           District — Ainsworth 4152 

Newcastle  District — Ladysmith 295  75 

Okanagan   District — Peachland 1,243   11 

II                     South  Okanagan 313  90 

II                     Naramata 948  40 

Killiney 536  70 

II                    Wilson's 451   50 

Nahun 420  59 

It                    Hodges 40  00 

II                    Ewing 533  52 

II                     Penticton 174  20 

II                     Greata 233  68 

Dolphin 19  00 

Long  Lake 109  75 

Plant,  etc.  (all  districts) 2,748  04 

.$  17,772  62 
Contingencies.     A^ote  197— $72,500. 

Chilliwack. 

Protection  work — Ballara  Slough $    4,866   18 

Matsqui 6,366  25 

$11,232  43 

Delta. 

Road  —  Brown-Langley ....  $       617  85 

M  Fill  Canyon-Anderson 211    85 

II  Hall's  Prairie  (c(jast  meridian) 202   25 

Trail  —  School  House-Barnston  Island 250  00 

1,282  95 

Carried  forward 1 2,5 1 5  38 
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.$  12,515  38 


Brought  forward  ....     

Dewdney. 

Road  —  Asylum $  1,700  03 

Dyke-Lot  281 1 90  00 

Hatzic  Slough 729  24 

Pitt  River 266  57 

Ferry—  Pitt  River. 3,35-i  31 


Grand  Forks. 
Road  —  Phoenix-Hartford  Junction 


$    3,965  96 


Kamloops. 


Dam  work — Adams  River. 


5  55 


Kaslo. 

Trail— Hall  Creek $  1,198  20 

Sidewalk— Kaslo  Addition 999   19 

Trail— Little  Meadow  Creek   800  00 

Plant,  etc. — Purchase  snow  plow 200  00 


Islands. 


Road — De  Maine-Salt  Spring. 
II         Roe-Pender 


Newcastle. 


Road- 


-Beck-Alexandria 

Cemetery 

East  Wellington 

Extension 

Maguire-Bennie . 
Nanaimo  Lake  .  .  , 

Richardson 

General,  etc 


Revehtoke. 
Protection  Work — -Columbia  River  bank 


1 

100 

00 

74 

40 

% 

10 

00 

166 

25 

243 

87 

12 

50 

2 

50 

19 

GO 

3 

75 

50 

30 

% 

3,656 

34 

Richmond. 

Road— Point  Grey $    3,617  70 

Streets — Hastings  Townsite 5,563   10 


Saanich. 

Road— Appleton $  2,604  00 

II         Finnerty 1,951  77 

Mount  Baker 1,095  46 

Roads — East  and  West  Saanich 530  30 


6,240   15 


3,965  96 


5  55 


3,197  39 


174  40 


508  17 


3,656  34 


9,180  80 


6,181  53 


Carried  forward 45,625  67 
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Brotight  J  or  ward 

^45,625  67 

Similkameen. 
Trail— Summit  City.. 

S       877  01 

877  01 

Wharf— Vesuvius  Bay 

Uf-anng  Nanaimo  Cemetery $       23G  50 

Fur-chase  of  land  for  dyking  purposes ^'^^^   01 

Djkes-Clearing    James    Grenell    Slou.h' " '  "^ 20,301   97 

bank,  Ballam  SWh         ^      ^""^    protecting 

*=     246  76 

24,704  24 

$  71,206  92 
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Bridges  throughout  the  Province.     (Vote  No.   172 — $120,800.) 


Electoral  District 

Name. 

Amount. 

Alberni 

Beaver  Creek 

$130  85 

70  91 

188  62 

103  00 

165  45 

31  38 

34  00 

219  59 

190  30 

109  12 

75  55 

112  12 

75  00 

187  99 

50  00 

41  76 

60  81 

Flats 

Grandy ... 

„ 

McCoy  Creek 

^^ 

McKenzie 

Stirling .... 

Arlington 

Beaver  Creek  

Big  Qualicum  River 

Departure  Bay 

Hamilton 

,, 

Indian  Reserve 

No.  5,  Alberni  road 

Wharf  road 

Whiskey  Creek 

Wiles-Comox  road 

Suburban  5-Acre  Lots 

Atlin 

Tahltan  (Telegraph  Creek) 

$   1,156  24 
1,768  87 

Cariboo 

Australian 

$1,416  91 

1,115  03 

150  00 

82  64 

312  GO 

1,486  20 

572  90 

7,940  92 

295  50 

240  50 

193  95 

681  55 

Deep  Creek 

,^ 

4-Mile  Creek 

N.  F.  Quesnel  River 

12  Miles  from  Quesnel 

Williams  Creek.              

Carbonate  

14,488  10 

Columbia 

$179  70 
747  53 
672  82 
419  20 
3/6  76 
928  5:7 
33  25 
76  00 
140  75 
213  60 

Dutch  Creek 

//         

Findlay  Creek 

Golden  (North) 

M  ain  road 

n         

n         

II         

Number  2  Creek 

Spillimachene 

Vermillion  Creek 

York  Creek,  Upper  Sumas 

Coal  Creek 

3,787  88 

Comox 

$229  92 

13  10 

369  99 

5  60 

323  02 

Isable  River 

Rosewalls 

Trent  River.                            

941  63 

Cowichan 

$110  67 

285  54 

265  80 

89  87 

126  12 

99  50 

79  73 

95  10 

172  83 

69  97 

73  37 

Dobson .                         

Kelvin  .                            

Koksilah  . . .  ■ 

Sundry  Bridges 

Bull  River 

1  468  50 

Cranbrook 

$3,336  59 
239  56 

II           

Carried  forward 

3,566  15 

$27,177  37 
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Bridges  throughout  the  FRO\mcE.— Continued. 


Electoral  District 


Delta. 


Dewdney 


Esquimalt. 


Grand  Forks  . . . 


Greenwood . 


Islands 


Kamloops . 


Kaslo 


Lillooet . 


Nanaimo  City 


Okanagan . 


Name. 


Brought  forward . 


Canoe  Pass. 


Bowen-Higginson  road. . 

Coqiiitlam  (Westminster  Junction) . 

De  Roche 

Dewdnej^ 

Hatzic  Slough 

Hicks  Creek  (Wharnock) 

Lower  Coquitlam  (Pitt  River  road). 

Main  road-Wharnock 

Nicomen  Slough 

Stave  Lake-Hatzic  (Valley  road) . . . 


Albert  Head 

Atkins'  road 

Bilston 

Bugaboo  trail 

Craigflower ...    

Deer  Creek 

Helmcken 

Xewton  trail,  Port  Renfrew . 
Pears  


Hardy. . . . 
4th  Street 


Ingram's-Kettle  River  . 
Midwaj'-Kettle  River. . 
No.  2,  Boundary  Creek 


Horton  Bay-Mayne. 


Malakwa-Eagle  River. . 

Sa\'ona 

South  Thompson  River. 


Hinden-Crawford  Creek    , 
Ferguson-Lardeau  River . 

Lai'doau  River 

I'oplar  Cieek 


Prea^'her  Creek 

Trout  Lake  City 

AV'atson's-Slocan  River 


Big  Creek 

Bonaparte  River- Walker 

Bridge  Creek,  Canim  Lake  road,  Indian  Reserve 

Bridge  River 

Chilc(jtin,  below  Hanceville 

(Jiinton  Falls 

Doxat's-Bonaparte  River   

Upper  Hat  Creek  roiid 


Chase  River  .  . , 
Suburban  Lots , 


Aberdeen  Ditch 

Butchart'fl,  Silver  Creek 

(-'artwi-ight 

I)(!ep  Creek,  Penticton  .  . 

Dry  (."reek 

Fllis  Street,  Penticton  . . 


Carried  forward 


Amount. 


$27,177  37 
63  75 


$   92  75 

517  36 

38  00 

457  12 

62  50 

2,249  26 

140  58 

292  00 

464  36 

214  47 

4,528  40 

$   37  50 

451  75 

124  00 

155  25 

1,319  47 

1,196  73 

313  29 

74  25 

397  80 

4,070  04 


524  75 


$296  75 
228  60 

$987  94 

58  25 

128  80 

$2,200  20 
466  61 
444  47 


$1,511 

797 

832 

91 


109  35 
179  08 
100  00 


;  60  00 
251  87 
193  25 

4,374  29 

750  00 

120  27 

2  50 

135  00 


$  41  72 
109  95 


$141  27 
242  72 

30  75 
178  40 

29  16 
;!61  00 


1,174  99 
200  76 


3,111  28 


3,621  10 


5,887  18 


151  67 


$983  30  $50,511  29 
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Bridges  throughout  the  Province. — Continued. 


Electoral  District 


Okanagan 


Revelsloke 


Richmond 


Similkameen 


Skeena 


Slocan , 


Yale 


Name. 


Amount. 


Brought  forward , 


Fortune's 

Fosberry-Trout  Creek 

4-i\Iile  Creek,  Penticton 

Gallagher-Mission  Creek 

Harris  Creek  road 

Mission  Creek 

Penticton  (creek)  and  approaches 

Reiswick,  Shuswap  River 

Road,  West  side  Okanagan  Lake 

Robertson  and  Wright  road 

Salmon  River  (17-JSlile  Post) 

Slack  Creek  road 

Swing-Penticton 

Trepanier  Creek 

28j  miles  from  Vernon 

Sundry  bridges 


Beaton,  Fish  River 

Goldfields,  Fish  River 

8-Mile  Creek,  Columbia  River  . 

lUecillewaet,  « 

II  at  Greeley  Creek 

II  at  Revelstoke  . . . . 

Mohawk - 

Pool  Creek,  Camborne 

Salmon  Creek 


North  Arm  Fraser  Lake 

Upper  Lillooet . 

Upper  Squamisli 


Allie  Creek 

Allison 

Blythe's  W.  F.  Kettle  River  .... 

Camp  McKinney 

China  Creek 

Dry  Creek 

Fairview-Penticton  road 

(iranite  Creek 

Hedley-20-Mile  Creek 

Keremeos  Creek 

Keremeos-Hedley  road  (15  miles) 
Keremeos-Similkameen  River  . . . 
Kettle  River,  above  Rock  Creek  . 

Penticton 

Princeton-Tulameen  River 

Riddle  Creek 

Rock  Creek,  Camp  McKinney  .  . . 

Shingle  Creek 

Sidley  Mountain  i-oad 


Bear  River-Portland  Canal 

Bulklej'  Valley  

Two  Bridge  Ci-eek,  Bulkley  Valley 


Cariboo  Creek 

McCormack 

N.  F.  Carpenter  Creek . 

Seaton  Creek 

Silverton 


Ashcroft  

Coldwater  (Merritt) 


Canied  forivard 


^983  30 

$50,511  29 

157  27 

360  10 

205  55 

688  96 

143  72 

90  50 

150  38 

1,853  23 

100  50 

1.34  75 

65  73 

50  00 

20  80 

44  40 

139  75 

30  00 

$  5,218  94 

SI, 01 7  05 

288  35 

3  75 

33  85 

47  75 

1  25 

83  25 

528  00 

15  00 

2,008  25 

.§24,167  60 

460  55 

4,154  16 

98  782  31 

§   45  02 

210  00 

169  50 

45  50 

82  10 

31  96 

18  00 

64  83 

158  25 

9  00 

204  61 

3,393  08 

7,787  46 

68  04 

371  50 

27  00 

66  00 

362  83 

27  00 

13,141  68 

$8,965  11 

1,097  20 

539  00 

10,601  31 

$1,898  47 

198  00 

252  00 

148  50 

2,304  90 



4,801  87 

S6.622  65 

917  09 

$7,539  74  $115,065  65 
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Bridges  throughout  the  Province. — Concluded. 


Electo 

ral  District 

Name. 

Amount. 

Yale 

Brought  forward 

Coquehalla 

Maria  Slough            

S7,539 

514 
4,551 

135 
s    367 

292 

372 
17,647 

74 

80 
71 
00 
69 
75 
62 
23 

8115,065  65 

Otter  River 

Similkameen  trail,  6,  11  and  9-Mile  Creeks 

Anderson  Creek           

31,421  54 

Yniir 

302 

217 

65 

97 

36 

25 

130 

994 

283 

1,153 

28 
25 
46 
75 
69 
00 
50 
63 
00 
80 

Rock  Creek 

etc 

Throughout  the  Province  .            . .  ■ 

3,306  36 
9,628  43 

Plant 

Total 

§159,421  98 
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TENDERS  RECEIVED  AND  CONTRACTS  AWARDED. 

JULY  1st,  1907,  TO  JUNE  30th,  1908. 

Schools. 


Work  and  Tendkrers. 


Annieville — One-room,  large  : 

Hanson  &  Holmes , 

Percy  &  Mercer 

H.  Hoy 

Cross  &  Patterson 

Johnson,  Veibery  &  Isberg  , 
Braithwaite  &  Glass 


Camp  Slough — Two-room,  frame  : 

R.  H.  Brock 

I.  A.  Nichol 


Clayborn — One-room,  frame  : 
A.  B.  Whittingham  . . 


Coldstream — One-room,  large  : 

I.  A.  Craib 

Ira  C.  Jones  

T.  E.  Crowell 

I.  N.  Glover 


Capilaxo — One-room,  large  : 

C.  H.  Allan  

T.  E.  Ward 

G.  Hart 

Rogers  &  Crane  .... 


East  Salmon  Arm — Four-room,  frame  ; 
Jackson  &  Parker  


Garnet  Valley — One-room,  small 

C.  W.  Johnson 

A.  C.  Mellor 


Glenmore — One-room,  large 
L.  Hanson 


Hastings — One-room,  large  : 

C.  H.  Allan 

Gregor  &  Neve 


Lynn  Valley — One-room,  large 

F.  P.  Rogers 

Slater  &  Grant 


Mission  Creek — One-room,  large  : 

M.  J.  Ciirts 

Ira  C.  Jones 

G.  E.  Ritchie 

H.  W.  Raymer  .    ...    


North  Canoe  Creek — One-room,  large  : 

Jackson  &  Parker    

Greer  &  Greenwood 


Peachland — Four-room 
Ireland  &  Co.    . 


Richmond — One-room,  small 
Gilchrist  &  Hamlet . 
F.  P.  Rogers 


Amount. 


$1,860  00 
1,965  00 
2,000  00 
2,025  00 
2,250  00 
2,980  00 

Awarded ;  completed. 

3,220  00 
3,625  00 

Not  awarded. 

2,946  00 

Not  awarded. 

1,425  00 
1,700  00 
2,491  00 
3,000  00 

Awarded;  completed. 

1,150  00 
1,279  00 

1.319  00 

1.320  00 

Not  in  order. 
Awarded;  completed. 

6,750  00 


1,300  00 
1,338  00 


1,775  00 


1,100  00 
1,715  00 


1,525  00 
2,350  00 


1,675  00 
1,700  00 
1,715  00 
1,725  00 


1,700  00 
1,715  00 


9,450  00 


1,190  00 
1,395  00 


Remarks. 


Awarded;  completed. 
Awarded;  completed. 

Awarded;  completed. 

Not  in  order. 
Awarded;  completed. 

Awarded;  completed. 


Received  too  late. 
Awarded;  completed. 


Awarded;  completed. 

Not  awarded. 
Awarded;  completed. 
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Schools — Concluded. 


Work  and  Tenderers. 

Amount. 

Remarks. 

Richmond — Concluded  : 

L.  Hanson 

W.  P.  Huston 

Wycleffe — One-room,  large  : 

A.  A.  Morrison 

§1,490  00 
1,850  00 

1,970  00 
2,050  00 
2,300  00 
3,000  00 

1,190  00 

1,710  00 

Awarded;   completed. 

fJ.  R.  Leask 

D.  J.  Johnson   

Otis  Staples  Lumber  Co 

Websters  Corners— One-room,  small : 

W.  H.  Menzies 

Awarded;  completed. 
Awarded;  completed. 

Whonnock — One-room,  large  : 

W.  H.  Menzies 

Government  Buildings. 


Court  House — Kamloops  : 

Broley  &  Martin,  with  heating  .S59,600  00  . . . 
S.  McClav,  //  64,617  00... 

Johnston''&  Co.,  „  75,700  00... 

Baynes  &  Horie 

Smith  &  Sherborne 

Court  House — Vancouver  : 

McDonald,  Wilson  &  Snider 

S.  McClay  &  Co      

Gribble,  Skene  Co. ,  Ltd 

Smith  &  Sherborne 

Industrial  School — ^ Vancouver,  additional  buildings 

J.  A.  Pelkey 

McClay  Bros 

A.  McDonald 

Baynes  &  Horie    

C.  P.  Shindler 


$56,600  00 
61,667  00 
72,900  00 
69,656  00 
76,500  00 


399,962  00 
416,800  00 
423,325  00 
499,000  00 


21,500  00 
22,255  00 
24,900  00 
33,120  00 
34,400  00 


Awarded;  in  progress. 


Awarded;  in  progress. 


Awarded;  completed. 


Bridges. 


North  Arm  Fraser  River  : 
(Piles.) 

J.  E.  Murchison 

Purdy,  Bulmer  &  Bowser 

G.  Bower 

W.  N.  Shaw 

W.  N.  Shaw 

General  Agency  Corporation,  Ltd 

F.  A.  Wheilihary 

Flumerfclt  Bros 

Solloway  Bros ...    

C.  A.  Christie 

(Super.structure  metal.) 

E.  ('..  I'rior  &  Co.,  Ltd per  100  1T)S, 

W.  H.  OWcill  &  Co 

G.  A.  Walkeni  &  Co per  ft), 

Algoma  Steel  Bridge  Co.,  Ltd per  100  ll>s. 

//  II  n 

Canadian  Bridge  Co. ,  Ltd 

Jenks  Dresser  Co. ,  Ltd 


0  07 

0  09^ 

0  10 

0  10 

0  13 

0  11 

0  11 

1,819  68 

1.917  91 

2,252  80 

6  80 

6  80 

0  07i 

5  04 

17  46 

7,395  00 

11,8(M»  (Ml 

11,300  00 

Lin.  ft. ;  not  awarded. 


fir. 
cedar. 


Awarded;  completed. 


Wrought  iron  or  steel. 
Cast  iron  or  steel. 


Own  &  Ciiicago  stock. 
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TIMBER   INSPECTOR'S  REPORT. 


Vancouver,  B.  0.,  31st  December,  1908. 
To  the  Honourable 

The  Chief  Commissioner  of  Lands, 
Victoria,  B.  C. 

Sir, — I  have  the  honour  to  hand  you  the  accompanying  statement,  which  shows  the  area 
of  land  now  under  timber  leases,  by  whom  such  leases  are  held  and  the  yearly  rental  payable 
thereon,  the  number  of  timber-cutting  licences  issued  during  the  year  1908,  and  the  amount 
of  revenue  received ;  also  the  quantity  of  timber  cut  upon  Provincial  lands  and  the  amount  of 
royalty  in  respect  of  same. 

The  area  of  leaseholds  is  792,295^*5  acres  ;  rental $      83,045  37 

The  number  of  timber  licences  issued  is  17,700;    fees  therefor  $2,301,499  47 
!i  hand-loggers'  licences  is  n  685  00 


Total  for  rentals  and  licence  fees $2,385,229  84 

Timber  royalty  for  year  1908  : — 

Cut  upon  Crown  lands 491,119,260  feet  @  50  cents,  $245,559  63 

Leaseholds 16,586,780  m  8,293  39 

Add  royalty  collected  on  cordwood,  4,968,520  feet  @  25  cents,         1,242  13 


Total  royalty 512,674,560  feet,  $    255,095   15 

Timber  tax  for  the  year  1908  : — 

On  timber  manufactured 47,690,000  feet,  $  476  90 


560,364,560  feet. 
Scaling  fees TTTTrrrrr'. $      17,579  50 


Total  revenue  derivable  from  timber  sources    $2,658,381   39 

Respectfully  submitted, 

R.  J.  SKINNER, 

Timber  Inspector. 
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REPORT   BY  THE   INSPECTOR   OF   DYKES. 


Office  of  Inspector  of  Dykes, 

Victoria,  B.  C,  December  31st,  1908. 
Hon.  Fred  J.  Fulton, 

Chief  Commissioner  of  Lands,  Victoria,  B.  G. 

Sir, — I  have  the  honour  to  present  for  your  consideration  the  following  report  referring 
to  the  maintenance  and  management  of  the  Chilliwack,  Matsqui,  Maple  Ridge,  Coquitlam 
and  Pitt  Meadows  districts,  covering  the  period  from  October  1st,  1907,  to  September  30th, 
1908. 

With  the  exceptions  of  the  seasons  of  1900  and  1903,  the  freshet  in  the  Fraser  River 
was  higher  this  year  than  it  has  been  since  the  flood  of  1891.  Besides  reaching  a  higher 
point  than  usual,  the  water  remained  at  a  high  stage  for  a  much  greater  length  of  time  than 
is  ordinarily  the  case. 

By  reference  to  the  gauge  readings  at  Chilliwack  for  the  years  1906,  1907,  and  1908,  it 
will  be  seen  that  although  the  high  water  mark  of  1908  was  only  1.7  feet  above  that  of  the 
preceding  year,  yet  the  water  level  of  the  Fraser  was  for  twenty-seven  days  higher  than  the 
maKimum  height  of  that  year,  and  it  remained  for  a  period  of  sixty-six  days  higher  than  the 
extreme  high  water  of  1906. 

Notwithstanding  the  long  continuance  of  high  water,  no  damage  to  the  dykes  was  effected, 
nor  inconvenience  caused  to  the  land-owners  in  the  dyked  districts,  further  than  the  additional 
expense  incurred  on  account  of  the  unusual  length  of  the  pumping  season. 

The  following  table  shows  the  maximum  freshet  heights  in  the  Fraser  for  the  year  1894, 
which  was  the  highest  on  record,  and  for  the  nine  consecutive  years  from  1900  to  1908  inclu- 
sive, as  recorded  at  Chilliwack,  Matsqui  and  Pitt  River  Districts. 


Chilliwack. 

Matsqui. 

Pitt  River. 

Year. 

Date. 

H.  W. 

75.85 
72  00 
70.80 

68.35 

72.85 
68.50 

68  05 

65  40 

66  00 

69  50 
71  20 

Date. 

H.  W. 

Date. 

June    6 

„       28 

3 

July    6 

June  18 

„       12 

«       12 

9 

July  12 

June    5. 

»       15 

H.  W. 

1894 

June     5 

June    6 

//      27 

3 

July    6 

June  18 

//       11 

„       12 

9 

34.52 
31.00 
29.05 

27.15 

31.80 
26.95 
25.50 
22.10 
22.70 
27.00 
29.60 

14.75 

1900 
1901 

1902  j 

1903 
1904 
1905 

>,       27   

„         2 

2'/ 

July     5  (  

June  18 

9 

11 

9 

July    13 

June    5 

14 

12.00 
10.75 

9.75 

12.75 
9.82 
8.75 
7.70 

1906  j 

July  13    

7.40 

1907 
1908 

June    5 

„       16 

9.70 
11.50 

The  fall  freshet  in  1908,  which  occurred  early  in  November,  was  the  highest  known  to 
the  "  oldest  inhabitant."  The  cause  of  the  sudden  and  high  rise  of  water  in  the  Fraser  and 
its  tributaries  was  due  to  unusually  heavy  rains,  accompanied  by  a  Chinook  wind,  which 
melted  the  newly  fallen  snow  that  had  accumulated  on  the  mountain  ranges,  thus  greatly 
increasing  the  volume  of  water  occasioned  by  the  rainfall.  Though  some  of  the  low-lying 
lands  in  the  Matsqui  and  Pitt  River  Districts  were  flooded  by  back-water,  no  serious  damage 
resulted. 
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The  greatest  danger  that  threatened  the  safety  of  the  dykes  was  occasioned  by  the  high 
flood  in  the  LiHooet  River,  which  rose  to  within  eighteen  inches  of  the  top  of  the  dyke — the 
highest  mark  that  has  been  reached  by  the  Lillooet  since  the  dyke  was  constructed.  The  fact 
that  the  Lillooet,  along  the  greater  part  of  the  distance  where  it  runs  between  the  dykes,  was 
full  of  logs,  held  there  by  booms,  added  greatly  to  the  danger  of  the  situation,  for  if  the  logs, 
which  were  coming  down  in  great  numbers,  had  piled  up,  and  partially  dammed  the  river,  a 
result  that  was  liable  to  occur  at  any  time,  the  river  would  have  overflowed  the  dyke  and 
done  an  immense  amount  of  damage  by  flooding  the  whole  of  the  Maple  Ridge  District.  On 
representation  being  made  to  the  owners  of  the  logs  as  to  the  gravity  of  the  situation,  the 
booms  were  removed  and  the  river  cleared. 

In  this  connection,  I  would  respectfully  and  earnestly  recommend  that  action  be  taken 
by  the  proper  authorities  to  prohibit  the  use  of  booms  in  the  Lillooet  River,  along  that  portion 
of  it  that  flows  between  the  dykes,  viz.  :  from  a  point  near  the  mouth  of  the  river  to  a  point 
about  4|^  miles  above. 

The  following  is  a  statement  of  expenditure  on  Maintenance  Account  from  1st  October, 
1907,  to  30th  September,  1908  :— 

Detailed  Statement  of  Expexditure  on  Maintenance  Account  from  1st  October,  1907, 
TO  30th  September,  1908,  inclusive.     * 


Service. 

Dyking  District. 

Chillwack. 

^Slatsqui. 

Maple 
Ridge. 

$    277  38 

1,117  80 

920  77 

202  12 

Coquitlam. 

Pitt  Meado^^'s. 

Tract  No.  1 

Tract  No.  2 

Pumping  Plant — 

Fuel  on  hand  1st  October,  1907. . . 

$1,722  00 

•S     323  80 

1,023  40 

808  83 

342  43 

Fuel  purchased  during  1908 

S128  00 
271   15 

77  83 

2,521  20 
1,806  76 

277  23 
12  20 

525  00 

W  ages 

Repairs  and  supplies 

2  75 

2  75 

Boarding-house  outfit 

Insurance     

140  00 

61  24 

2,559  70 

432  20 

17  50 

35  00 

Cr.  by  fuel  on  hand  1st  October,  1908 

476  98 
8  00 

6,864  39 
1,614  80 

2,658  07 
327  00 

Total  cost  of  pumping 

Maintenance  &  Management  of  Dyke 
Repairs,  including  wages  of  Care- 
taker   

468  98 

453  85 
4  50 

5,249  59 

538  46 

47  50 

2,331  07 

818  59 
529  51 

20  41 

40  90 
362  70 

71  09 
163  29 

35  04 

2,127  50 

477  90 

36  25 

8  97 

15  40 

139  46 
44  91 
62  67 
13  44 

20  25 

99  79 
157  50 

2  84 

5  61) 
50  6(5 

8  91 
22  90 

4  92 

37  75 
90  71 

Brushing  

145  00 

Plant  

2  72 

Bounty  pnid  on  rats 

51  50 
442  38 

80  41 
198  97 

42  48 

5  00 
48  61 

8  58 
21  95 

Salary  of  Inspector  of  Dykes 

Travelling  expenses 

Salary  of  Clerk 

822  80 

146  48 

370  22 

79  44 

338  49 
8  00 

Office  expenses 

Collectors'    commission     and     ex- 
change on  drafts 

4  68 

Expenses,  Court  of  Revision 

3  00 

Or.  by  rent  of  scow  house 

799  00 
32  50 

Cost  of  maintenance  and  manage- 
ment of  dyke 

2,223  78 

1,404  70 

2,041  59 

766  50 

353  12 

327  25 

Total  expenditure 

2,692  76 

6,654  29 

4,372  66 

2,894  00 

373  37 

365  00 
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Statement  showing  the  Annual  Assessment  on  Capital,  Account,  the  Assessment  on  Mainten- 
ance Account  for  1908,  and  the  rate  per  acre  assessed  on  each  account. 


Dyking  District. 


Chillimack 

Matsqiii 

Maple  Ridge,  high  land, . . . 
"  low       n 

Coquitlam 

Pitt  Meadows,  Tract  No.  1, 
2, 


Annual 
Assessment  on 
Capital  Acct. 


§10,000  00 
6,250  00 
1,349  05 
5,020  75 
2,899  40 
853  50 
889  90 


Assessment  on 

Maintenance 

Account  for 

1908. 


§2,692  76 

6,654  29 

3,446  52 

926  14 

2,894  00 

373  37 

365  00 


Acreage 


19,017.1 
10,180.5 
2,611.7 
5,782.8 
3,217.3 
1,174.8 
1,124.5 


Approximate  Rate 
PER  Acre. 


Capital        Maintenance 
Account.  Account. 


.52^ 

•61t*5 

■51 A 

.86r% 

.90 

■  72^% 

•79^ 


■  14tV 
.65  A 
.35,% 
.59x% 
.90 
.31,^ 

■  32x'(j 


PayiMent  of  Assessments  for  1907. 

The  following  table  shows  the  total  amount  of  assessments  due  for  1907  in  the  different 
districts,  the  amounts  paid  prior  to  the  date  fixed  for  the  sale  of  land  for  unpaid  assessments, 
and  the  amount  due  on  that  date. 


Chilliwhack. 

Matsqui. 

Maple 
Ridge. 

Coquitlam. 

Pitt  Meadows. 

Tract  No.   1. 

Tract  No.  2. 

Annual  charge 

Maintenance  Account,  1907  . . 

§10,000  00 
2,677  56 

12,677  56 
12,635  13 

42  43 

§5,909  67 

5,909  67 
5,863  60 

§  6,369  80 
3,770  70 

§2,899  40 
2,764  25 

§    853  50 
632  39 

§    889  90 
421  00 

Total  amount  of  assessment  . . 
Paid  prior  to  date  of  sale 

10,140  50 
9,374  28 

5,663  65 
5,663  65 

1,485  89 
1,485  89 

1,310  90 
1,310  90 

Unpaid  at  date  of  sale  ...... 

46  07 

766  22 

Eraser  River  Protection  Work. 

In  order  to  prevent  further  ero.sion  of  the  river  bank,  along  the  lower  portion  of  the 
Matsqui  District,  where  the  river  had  encroached  dangerously  close  to  the  dyke  embankment, 
a  sum  of  $10,000  was  appropriated  by  the  Dominion  and  Provincial  Governments  jointly,  for 
the  construction  of  protection  works. 

The  design  adopted  consisted  of  three  wing-dams,  each  about  100  feet  in  length,  extending 
up  stream  at  an  angle  of  about  60°  from  the  shore  line. 

The  distance  between  the  first  or  upper  wing-dam  and  the  second  is  about  400  feet,  and 
between  the  second  and  the  third  about  870  feet.  The  work  was  completed  shortly  before 
the  high- water  season.  As  far  as  can  be  judged  from  the  effect  of  one  freshet,  the  results 
appear  to  be  very  satisfactory,  as  new  ground  is  being  formed  all  along  the  shore,  from  a  point 
about  400  feet  above  the  upper  wing-dam  to  about  250  feet  below  the  lower  one,  or  a  total 
distance  of  about  1,900  feet,  which  covers  the  greater  part  of  the  length  where  the  dyke  was 
exposed  to  danger  from  the  effect  of  erosion.  The  amount  so  far  expended  on  the  works  is 
$8,166.25.  The  existence  of  a  snag  island  near  mid-channel  in  the  river,  about  a  mile  above 
the  site  of  tne  protection  works,  appears  to  have  the  effect  of  deflecting  the  course  of  the 
current  against  the  Matsqui  shore,  and  is  no  doubt  largely  responsible  for  the  erosion  that  has 
occurred.  It  is  contemplated  to  have  the  obstruction  above  referred  to  removed,  when  con- 
ditions are  favourable,  before  the  next  high  water. 
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There  was  also  a  sum  of  $5,000  expended  on  protection  works  in  the  Chilli wack  District, 
the  cost  to  be  borne  equally  by  the  Dominion  and  Provincial  Governments. 

Although  this  work  answered  the  immediate  purpose  for  which  it  was  intended,  and 
prevented  any  damage  being  done  in  that  vicinity  by  the  high  water,  it  will  be  necessary  to 
have  some  additional  work  done,  in  order  to  secure  against  the  effect  of  excessively  high  water. 
An  estimate  of  the  cost  will  be  submitted  after  some  necessary  data  has  been  obtained. 

Drainage. 

During  the  past  year  a  considerable  amount  of  drainage  work  has  been  done  by  dredge  in 
several  of  the  districts,  comprising,  approximately,  2h  miles  in  Maple  Ridge,  If  miles  in 
Coquitlam,  and  -tf  miles  in  Chilliwack  District.  The  beneficial  effects  of  these  drains  are 
already  very  apparent,  as  the  lands  adjacent  to  them,  which  formerly  were  unworkable,  are 
now  in  a  condition  to  be  profitably  cultivated. 

To  further  facilitate  drainage  in  the  Maple  Ridge  District,  negotiations  have  been  entered 
into  with  the  C.  P.  R.  Co.  to  place  a  culvert  under  their  track,  near  the  east  end  of  the  Pitt 
River  bridge,  at  the  crossing  of  the  railway  over  the  dyke,  which  point  is  about  900  feet  from 
the  pumping  station.  Under  existing  conditions,  during  the  pumping  season,  the  water  in 
the  dvke  ditch  on  the  northern  side  of  the  railway  has  to  flow  for  a  distance  of  about  8|  miles 
before  it  reaches  the  pump.  As  a  result,  owing  to  the  distance  and  the  slight  fall  avail- 
able, a  large  area  of  land  along  the  line  of  the  ditch  is  subject  to  overflow,  which  has  in  some 
instances  caused  serious  damage  to  growing  crops.  The  effect  of  the  proposed  improvement  in 
drainage  will  be  to  remove  existing  obstacles  to  the  successful  cultivation  of  the  land  in 
question.  The  estimated  cost  of  the  work  is  approximately  $1,100,  which  amount  the  owners 
of  the  lands  benefited  propose  to  contribute  in  proportion  to  their  holding. 

In  Pitt  Meadows  District,  Tract  No.  2,  a  number  of  the  farmers,  who  own  about  half  of 

the  area  contained  in  that  tract,  have  done  a  large  amount  of  underdraining  and  made  other 

improvements,  with  a  view  of  bringing  their  land  under  cultivation ;  but  in  order  to  enable 

them  to  successfully  carry  out  their  undertaking  it  will  be  necessary  to  install  a  new  pumping 

plant.     The  plant  that  is  there  at  the  present  time  is  old  and  out  of  date  and  has  not  been  in 

use  for  a  number  of  yeans,  and  is  very  much  out  of  repair.     It  is  contemplated  to  install  a 

plant  of  modern  design,  having  a  capacity  of  about  7,000  gallons  a  minute,  the  engine  to  be 

operated  on  either  naptha,  engine  distillate,  gasoline,  or  coal  oil.     One  advantage  that  an 

engine  of  this  kind  has  over  one   that  is  operated   by  steam,  is   that   the  operator  need  not 

necessarily  be  a  certificated  engineer,  whose  services  would  have  to  be  paid  for  during  the  whole 

period  of  the  pumping  season,  whether  the   pump  was  running  continuously  or  not.     The 

estimated  cost  of  the  proposed  plant  is,  approximately,  $3,500,  or  about  $3.15  per  acre,  which 

amount  will    be  included  in  the   assessment  on  maintenance  account   in   the   tract  affected. 

When  the  work  of  improving  the  land,  which  is  now  under  way,  is  completed,  and  the  pumping 

plant  installed,  there  will  be  aVjout  500  acres  of  first  class  land  brought  under  cultivation  which 

heretofore  has  been  lying  idle. 

Land  values  in  the  several  districts  continue  to  steadily  advance.     A  comparison  of  the 

market  value  at  the  present  time  with  that  existing  in   1905  would  show  an  increase  varying 

from  50  to  400  per  cent. 

Respectfully  submitted, 

E.    A.    WiLMOT, 

Inspector  oj   Dykes. 

VICTORIA,    B.  C. : 
Printed  liy  IUciiaro  Wolkk.ndks,  I.S.O.,  V.I).,  Printer  to  the  Kintf's  Moat  Ex';ellcnt  Majesty. 
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